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81-079 


Call  to  Order:     2:05  P.M. 

Present:    Vice  President  H.  Welton  Flynn,  Commissioners  Peter 
McCrea,  Nancy  Lenvin,  Thomas  Hsieh 

Absent:     President  John  M.  Sanger 

Vice  President  H.  Welton  Flynn  presided. 

The  Minutes  of  the  April  28,  1981  Regular , Meeting  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary 
of  the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Hsieh,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 

81-0193    H    Adopting    revision  of  schedule  of  rates  for  furnishing 
Hetch  Hetchy  Power  to  private  consumers  and 
municipal  departments. 

Votes:    Ayes  -  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  McCrea,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

81-0194    E    Approving  plans  and  specifications  as  prepared  by 

staff  and  authorizing  Bid  Call  under  Water  Department 
Contract  No.  1810  —  Reroofing  Lak^  Merced  Pump 
Station  -  San  Francisco,  estimated  to  costs  $16,000. 

Votes:    Ayes  -  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  McCrea,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

81-0195    E    Approving  plans  and  specifications  as  prepared  by 
staff  and  authorizing  Bid  Call  under  Hetch  Hetchy 
Contract  No.  648  —  Cherry  Valve  House  and  Early 
Intake,  painting  of  pipes,  valves,  structural 
supports  and  miscellaneous  appurtenances,  estimated 
to  cost  $40,000. 

Votes:    Ayes  -  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  McCrea,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

81-0196    E    Awarding  of  Hetch  Hetchy  Contract  No.  641  —  Tesla 
Portal,  Domestic  Water  Supply,  to  George  F. 
Schuler,  Inc.,  Ceres,  California,  in  the  amount  of 
$15,749  for  Alternate  C. 

Votes:    Ayes  -  Flynn,  McCrea,  Lenvin,  Hsieh 


81-080 


On  motion  of  McCrea,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

81-0197    E    Awarding  of  San  Francisco  Water  Department  Contract 
No,  WD-1805  —  for  repaying  of  street  and  sidewalk 
openings  for  the  San  Francisco  Water  Department 
for  fiscal  year  ending  June  30,  1982  -  to  Pacific 
Pavements  Co.,  Ltd.,  in  the  amount  of  $798,000. 

Votes?    Ayes  -  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  McCrea,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

81-0198    E    Awarding  of  San  Francisco  Water  Department  Contract 
No.  WD-1797  -  8-Inch  Ductile  Iron  Main  Installation 
in  Jackson  Street  between  Kearny  and  Sansome 
Streets  -  to  Aldrich  Construction  Company  in  the 
net  amount  of  $84,950. 

Votes:    Ayes  -  Flynn,  Mc  Crea,  Lenvin,  Hsieh 


On  motion  of  Lenvin,  seconded  by  Flynn, 
the  following  resolution  was  adopted: 

81-0199    E    Approving  Contract  Modification  No.  1,  under 
Contract  No.  MR-692  -  Emergency  Generator  at 
Central  Control,  in  the  debit  amount  of  $9,444.20 
for  a  larger  generator  in  order  to  provide  for 
future  equipment  additions. 

Votes:    Ayes  -  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  Lenvin,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 

81-0200    E    Accepting  work  performed  under  Hetch  Hetchy 
Contract  No.  535  -  M-Line  Streetcar  Overhead 
System,  conversion  for  pantograph  operation  and 
feeder  undergrounding ,  as  satisfactorily 
completed;  and  authorizing  final  payment  in 
the  amount  of  $49,065.47  to  L.  K.  Comstock  and 
Company,  Inc. 

Votes:    Ayes  -  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  McCrea,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

81-0201    H    Approving  the  Department  of  Public  Works'  proposal 
for  lighting  San  Francisco  Executive  Park  with  the 
provisions  that  construction  methods,  component 
selection  and  other  details  meet  with  the  approval 
of  the  Bureau  of  Light,  Heat  and  Power. 

Votes:     Ayes  -  Flynn,  McCrea,  Lenvin,  Hsieh 


81-081 
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On  motion  of  McCrea,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 


81-0202    A    Approving  and  requesting    the  Controller's  con- 
currence in  amendment  of  Rules  and  Regulations, 
Public  Utilities  Commission  Revolving  Fund  to 
reflect  departmental  transfers  and  current 
personnel  assignments. 

Votes:    Ayes  -  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  McCrea,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

81-0192    A    Approving  settlement  of  claim  and  requesting 

Controller  to  draw  warrant  in  payment  of  claim 

against  the  Municipal  Railway  in  the  amount  of 
$3,525. 

Votes:    Ayes  -  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  McCrea,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

81-0203    A    Approving  the  non-Civil  Service  appointments  and 
removals  made  by  the  General  Manager  of  Public 
Utilities  pursuant  to  Charter  Section  3.501,  for 
the  month  of  March  1981. 

Votes:     Ayes  -  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  Lenvin,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 

81-0204    E    Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  an  Agreement  with  the  firm  of  Foster 
Engineering,  Inc.,  to  provide  expert  professional 
design,  field  engineering,  and  project  management 
services  in  an  amount  not  to  exceed  $200,000. 

Votes s     Ayes  -  Flynn,  McCrea,  Lenvin 
Noes  -  Hsieh 


On  motion  of  McCrea,  seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

81-0205    M    Authorizing  the  Municipal  Railway  to  commence  motor 
coach  service  on  new  Line  17-PARKMERCED  as 
recommended  by  staff  and  requesting  the  Board 
of  Supervisors  in  accordance  with  Charter  Section 
3.595,  not  disapprove  the  abandonment  of  service 
on  existing  Line  17-PARKMERCED. 

Votes:     Ayes  -  Flynn,  McCrea,  Lenvin,  Hsieh 


81-082 


On  motion  of  McCrea,  seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

81-0206    F    Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Hetch  Hetchy  Water  and  Power 
supplemental  appropriation  in  the  amount  of 
$2,300,000  for  the  construction  of  power  plant 
at  0' Shaughnessy  Dam. 

Votes:     Ayes  -  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  McCrea,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

81-0207    F    Approving  the  adoption  of  the  San  Francisco  Municipal 
Railway  Capital  Improvement  Program. 

Votes:    Ayes  -  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  McCrea,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

81-0208    F    Authorizing  the  Assistant  General  Manager,  Finance, 
to  execute  a  personal  services  contract  for  the 
position  of  Capital  Program  Coordinator,  with 
Mr.  James  Moshofsky  at  an  annual  salary  of 
$32,000. 

Votes:     Ayes  -  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  Hsieh,  seconded  by  McCrea, 
the  following  resolution  was  adopted: 

81-0209    I    Authorizing  amendment  to  Agreement  between  San 
Francisco  Public  Utilities  Commission  and 
Systems  and  Computer  Technology  Corporation  to 
increase  funding  in  the  amount  of  $1,628,000 
to  support  the  scope  of  services  through 
Fiscal  Year  1981-82. 

Votes:     Ayes  -  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  McCrea,  seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

81-0210    H    Approving  the  extension  of  contract  —  Bureau  of 
Light,  Heat  and  Power  Contract  No.  197  — 
Maintenance  and  Repair  of  City-owned  Street 
Lighting  Systems  —  to  midnight,  June 
30,  1982. 

Votes:     Ayes  -  Flynn,  McCrea,  Lenvin,  Hsieh 


81-083 


i 


COMMUNICATIONS 


Ms.  Romaine  A.  Smith,  Secretary,  Public  Utilities  Commission, 
stated  that  a  letter  had  been  received  from  Mr.  Irwin  Leff, 
attorney,  requesting  that  item  number  8(i),  regarding  the  re- 
moval of  Mr.  Larry  Pope,  be  continued  for  two  weeks.  The 
Commission  approved  the  continuance. 

Commissioner  Nancy  C.  Lenvin  reported  that  the  Commission  on 
Aging  has  passed  a  resolution  similar  to  Public  Utilities 
Commission  Resolution  No.  81-0141,  regarding  cooperation  and 
coordination  between  the  two  commissions  of  transportation 
services  for  the  elderly  and  handicapped. 

************* 

kEPORT  OF  THE  GENERAL  MANAGER 

Mr.  Sklar  said  that  a  committee  of  the  Board  of  Supervisors 
would  be  considering  a  proposal  to  change  the  conditions  of 
the  six-month  trial  period  for  jitney  operation  to  Fisherman's 
Wharf. 

The  Secretary  was  instructed  to  send  a  letter  to  the  Board  of 
Supervisors  affirming  the  Commission's  support  of  the  con- 
ditions previously  agreed  to  by  all  concerned. 

************* 

Fir,  Sklar  stated  that  projections  for  Municipal  Railway 
farebox  revenues  appear  to  be  on  target.     However,  a  dis- 
crepancy of  approximately  $17,000  in  Fast  Passes  sold  by 
Metro  station  agents  has  been  identified  during  an  internal 
review.     It  is  not  known  at  this  time  if  the  discrepancy  is 
due  to  an  accounting  problem  or  theft.     An  investigation 
is  currently  in  progress. 

Commissioner  Flynn  asked  if  staff  does  not  discover  the 
problem  will  the  auditors  be  asked  to  extend  their  procedure. 
Mr.  Sklar  replied  that  staff  will  make  a  recommendation 
following  its  investigation, 

************* 

Resolution  No.  81-0193  —  Public  Hearing  to  consider  a  revised 
schedule  of  rates  for  furnishing  Hetch  Hetchy  electric  power. 

Mr.  Dean  W.  Coffey,  General  Manager,  Hetch  Hetchy  Water  and 
Power,  stated  that  in  accordance  with  the  Commission's 
policy  to  parallel  market  rates  for  the  service  area,  the 
proposed  resolution  would  reduce  electric  rates  approximately 
10%  to  reflect  recent  reductions  approved  by  the  California 
Public  Utilities  Commission. 

Mr.  Charles  Collins,  Associate  Director  for  Facilities  and 
Planning  for  the  San  Francisco  Community  College  District, 
opposed  an  increase  in  the  District's  electric  rate.  The 
District  has  previously  been  charged  the  discount  rate  as  a 
municipal  department. 


81-084 


Commissioner  Flynn  said  that  the  issue  of  charging  market  rates 
to  municipal  departments  is  a  policy  from  the  Mayor's  Office 
and  is  not  before  the  Commission  at  this  time. 

Mr.  Lenwood  Hamel,  Coordinator  of  Operations  Management,  San 
Francisco  Unified  School  District,  opposed  an  increase  for  the 
School  District. 

Mr.  Sklar  stated  that  the  issue  of  market  rates  for  non- 
enterprise  departments  has  not  yet  been  determined.  He 
offered    to  meet  with  Mr.  Collins  and  Mr.  Harael. 


Resolution  No.  81-0204 — Authorizing  professional  services 
agreement  with  Foster  Engineering,  Inc. 

Commissioner  Hsieh  requested  that  this  matter  be  continued  so 
that  staff  could  make  further  inquiries  regarding  references 
given  for  the  firm  of  Keller  and  Gannon  whose  proposal  was 
scored  highest  by  the  selection  committee  until  references 
were  checked  by    the  committee. 

Commissioner  Lenvin  moved  approval  of  the  staff  recommendation 
of  Foster  Engineering,  Inc.    Commissioner  McCrea  seconded. 
Commissioners  Flynn,  McCrea  and  Lenvin  voted  "aye". 
Commissioner  Hsieh  voted"no"o 


Resolution  No.  81-0208 — Approving  Municipal  Railway  Capital 
Improvement  Program. 

Mr.  Leo  Jed,  Assistant  General  Manager,  Bureau  of  Financial 
Management,  PUC,  presented  an  overview  of  the  Municipal 
Railway  Capital  Improvement  Program  for  fiscal  years  1981-82 
through  1985-86,  totalling  $418,900,000.    Where  possible 
the  source  of  funds  is  indicated.     However,  at  this  time  the 
5-year  program  is  approximately  50%  underfunded. 

Commissioner  McCrea  requested  that  item  number  26,  Self-Service 
Fare  Equipment,  be  deleted  until  the  Commission  has  considered 
the  merits  of  the  program.     Mr.  Jed  replied  that  unless  a 
project  is  included  in  the  capital  program  the  City  will  be 
unable  to  obtain  grant  funding  from  MTC,  State  or  Federal 
sources. 


Resolution  No.  81-0209 — Amending  agreement  with  Systems  and 
Computer  Technology  Corporation  for  services  through  fiscal 
year  1981-82. 

Mr.  Jed  stated  that  the  Mayor's  Office  has  requested  that  the 
budget  for  this  contract,  which  was  approved  by  the  Commission 
on  April  28,  1981,  be  submitted  as  a  supplemental  appropriation. 
Since  we  do  not  have  the  funds  for  this  now,  it  is  requested 
that  the  Commission  authorize  a  series  of  amendments  to  the 
contract  up  to  a  total  of  $1,628,000.00  as  funds  become 
available.     A  portion  of  the  unencumbered  funds  could  be 
transferred  to  this  contract  before  the  close  of  the  fiscal 
year,  with  the  balance  to  be  funded  by  supplemental  appropriation. 


************* 


************* 


************* 


THEREUPON  THE  MEETING  WAS  ADJOURNED s 


3i 


ROMAINE  A.  SMITH 
SECRETARY 


81-085 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

e, 

Resolution  No.     81-0192-MR  5-12-81 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public  Utilities, 
The  General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission  approves 
and  hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants  against  such 
funds  as  are  or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway: 

ACDT.     NO.  Accident  PI/ 

Claimant  &  Prayer  Type  Date  PD  Settlement 

Non-Litigated  Settlements 


Joseph  L.  Green  80  B  6051-1  1-3         9-30-80  A($2,002.44:) 

$50,000.00  B($l,522.56) 

$3,525.00 

(Charles  Protcher's  Lien  of  $1,522.56 
is  included  in  this  settlement.) 

Litigated  Settlements 


None 


Judgments 
None 


$3,525.00 


Total  Settlements:  (1) 


Index    363010        Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  Af  May  12,  1981. 


Romaine  A.  Smith,  Secretary 


5-12-81 


I 


PUBLIC  UTILITIES  COMMISSION 


be  submitted 
3  of  the  Charter, 


departments  of  the 
th  of  July  1981 
by  the  Board  o£ 


WHEREAS,  Adoption  of  the  currently  effective  rate  schedules  in  the  Hetch 


Hetchy  service  area,  as  approved  by  the  California  Public  Utilities  Commission, 
is  deemed  the  best  method  of  establishing  competitive  rates  for  furnishing  Hetch 
Hetchy  power  to  private  consumers  and  municipal  departments  of  the  City  and  County 
of  San  Francisco;  and 


WHEREAS,  Hetch  Hetchy  power  rates  must  not  exceed  such  competitive  rates 


for  furnishing  Hetch  Hetchy  power  to  consumers  not  otherwise  covered  by  special 
rate  agreements  with  this  Commission,  heretofore  published  as  is  required  by  the 
Charter  of  the  City  and  County  of  San  Francisco,  and  pursuant  to  a  public  hearing 
conducted  in  compliance  with  the  aforesaid  notice,  the  following  schedules  entitled 
"Rate  Schedules  for  Furnishing  Hetch  Hetchy  Power  to  Private  Consumers  and  Municipal 
Departments  of  the  City  and  County  of  San  Francisco"  be  and  the  same  are  hereby 
adopted,  to  wit: 


1.  The  rate  schedules  adopted  are  those  authorized  by  the  State  of 
California  Public  Utilities  Commission  and  currently  in  effect,  as 
follows : 

A-1,  A-12,  A-15,  A-21,  A-22,  A-23,  OL-1,  D-1,  LS-1,  LS-2,  LS-3, 
TC-1,  PA-1,  and  S-1 

2.  The  rate  schedules  shall  be  applied: 

(a)  To  private  consumers,  including  tenants  of  the  San  Francisco 
International  Airport  and  other  commercial  customers  not  covered 
by  contracts  -  without  discount. 

(b)  To  all  municipal  departments  of  the  City  and  County  of  San 
Francisco  -  with  discount,  if  applicable 

3„  The  provisions  of  Special  Condition  8,  Rate  Schedules  A-21,  A-22  and 
A-23,  dealing  with  the  requirements  for  long-term  contracts  shall  be 
waived. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


MY  1  2  1981 


Secretary  and  Assistant  General  Manager 


BE  IT  FURTHER  RESOLVED,  That  the  foregoing  rate  schedules  be  submitted 
to  the  Board  of  Supervisors  for  review,  as  required  by  Section  3.598  of  the  Charter, 
and  be  made  effective  to  both  private  consumers  and  municipal  departments  of  the 
City  and  County  of  San  Francisco,  beginning  with  the  billing  month  of  July  1981 
or  the  first  applicable  monthly  billing  period  following  review  by  the  Board  of 
Supervisors,  whichever  is  later. 

BE  IT  FURTHER  RESOLVED,  That  the  foregoing  rate  schedules  are  for  the 
purpose  of  maintaining  revenues  at  a  sufficient  level  to  meet  operating  expenses, 
including  employee  wage  rates  and  fringe  benefits,  and  other  budgetary  requirements 
of  Hetch  Hetchy  Water  and  Power; 

BE  IT  FURTHER  RESOLVED,  That  in  accordance  with  File  No.  8832,  Ordinance 
No.  7384,  this  Commission  approves  and  hereby  submits  to  the  Board  of  Supervisors 
a  report  of  the  anticipated  effect  of  approval  of  the  foregoing  upon  the  budget 
of  Hetch  Hetchy  Water  and  Power  for  the  current  and  succeeding  fiscal  year,  together 
with  all  the  data  siq)porting  such  conclusions. 


POBLIC  UTILITIES  COMS«^!SSiON 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No..*"'^ 


RESOLVED,  That  the  Public  Utilities  Commis- 
sion does  hereby  note  that  the  project  which  is  the 
subject  of  this  resolution  has  been  determined  by 
the  Department  of  City  Planning  to  be  categorically 
exempt  as  a  Class  1  project  under  the  State  Guide- 
lines implementing  the  California  Environmental 
Quality  Act  and,  be  it  further 

RESOLVED,  That  this  Commission  approves  the 
plans  and  specifications  as  prepared  and  recommended  ttfieatloas 
by  staff,  and  hereby  authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.   1810  -  Re-roofing  Lake 
Merced  Pump  Station  -  San  Francisco.  ' 


■J,  that  in  accordance  m.th  the  |>to'<?liis>a»  of  Ckaptar 

;•:  the  Sm  Fraacl^c©  ^^fesiaisCrstt^S!  Code,  this 
det«i:saia«4  t&  b«  e^.t®t«ri evilly  ftsm'  tk& 

,€11  tm^t  QlmB  lib)       mt  iorth  io. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


lA  V 


1  p  1QP1 


Secretary  and  Assistant  General  Manager 


FUBLIC  UTILITIES  COMMISSiON 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  Q^"^jJ^^<3»^ 


RESOLVED,  That  tnis  Coramissibn  approves  the  plans  and  specif icati 
as  prepared  and  recommended  by  staff,  and  hereby  authorizes  bid  call  as 
follows:  blMer*  %%tish  Heschy  C^ntxmt 

HETCH  HETCHY  CONTRACT  NO.  648  ^-^         asaoimt  of 
CHERRY  VALVE  HOUSE  AND  EARLY  INTAKE  ^^^'^^  wrk, 

PAINT  PIPES,  VALVES  AND  OPEPvATORS 

and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter 
31,  Section  31.22(a)  of  the  San  Francisco  Administrative  Code,  this 
project  is  hereby  determined  to  be  categorically  exempt  from  the 
California  Environmental  Quality  Act  under  Class  1(b)  as  set  forth  in 
the  permanent  list  of  categorical  exemptions  adopted  by  the  City  Planning 
Commission  on  December  4,  1975. 


J 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

« «.e«.ng  of.  '     t'^'AY     1  2  1981 


Secretary  and  Assistant  General  Manager 


FUBLiC  UTIUTiES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

81.-0196 


RESOLUTION  No. 


by  awards 

J  :•■^tfee  •.■ 


^■;,   WD~1805  - 
eniiigs  for 

:.  .  all- otlie3r^  bids 

RESOLVED,  That  this  Commission  hereby  awards  to  George  F« 
Schuler,  Inc»,  P.  0»  Box  6,  1842  Herndon  Road,  Ceres,  California  95307, 
as  the  lowest  regular  and  responsible  bidder,  Hetch  Hetchy  Contract 
No.  641,  Tesla  Portal,  Domestic  Water  Supply,  in  the  amount  of 
$15,749  for  Alternate  G,  and  rejects  all  other  bids  for  this  work. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

f/iAY      1  2  198' 

at  its  meeting  oj.  


Secretary  and  Assistant  General  Manager 


FUBUC  UTILITIES  COMMiSSiO^I 


CITY  AND  COUNTY  OF  SAN  FRANCISCOO 

 '•iJ'JL«^ 


RESOLVED,  That  this  Commission  hereby  awards 
to  the  lowest  regular  and  responsible  bidder,  the 
following  contract:     '"^^  ^  «-i.o>-ib^.jji.e  oxoa^x. ,  cne 

San  Francisco  Water  Department  Contract  No.  WD-1805  - 
For  the  Repaying  of  Street  and  Sidewalk  Openings  for 
the  San  Francisco  Water  Department  for  the  Fiscal 
Year  Ending  June  30,   1982  -  to  Pacific  Pavements  Co. , 
Ltd.   in  the  amount  of  $798,000.00,  and  all  other  bids 
for  the  above  described  work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


FUBLSC  UTiLITiES  COS^MiSSIOSsI 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


.u,;  c;*i^.-,^uii0y  generator  is  being,  installed 

RESOLVED,  That  this  Coinmission  hereby  awards 
to  the  lowest  regular  and  responsible  bidder,  the 
following  contract: 


San  Francisco  Water  Department  Contract  No.   1797  - 
8-Inch  Ductile  Iron  Main  Installation  in  Jackson 
Street  between  Kearny  and  Sansome  Streets  -  to  Aldrich 
Construction  Company  in  the  net  amount  of  $84,950.00, 
and  all  other  bids  for  the  above  described  work  are 
hereby  reiected 

.^is  ■  Co-miSisslon  approves  Cqtitf^Cp 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of .  ^AY         12  1981  ^   _  ^ 


Secretary  and  Assistant  General  Manager 


FUBLiC  UTILITiES  COMMSSSiON 


WHEREAS,  An  emergency  generator  is  being  installed 
at  Central  Control  under  Contract  No.  MR-692,  "Emergency 
Generator  at  Central  Control;"  and 

WHEREAS,  It  has  been  determined  that  a  larger 
generator  is  needed  in  order  to  provide  for  future  equipment 
additions;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  approves  Contract 
Modification  No.  1  in  the  debit  amount  of  $9,444.20  to  pro-^ 
vide  for  the  larger  generator. 

...ar 
in 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  Mk  Y^         2  2  1981 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  6  J-.°*"OSS-\  IQ 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Hetch  Hetchy  Contract  No,  535,  M  Line  Streetcar  Overhead  System, 
Conversion  for  Pantograph  Operation  and  Feeder  Under grounding,  as 
satisfactorily  completed;  approves  Credit  Modification  of  Cdtftfarct 
No.  2  in  the  amount  of  $34,716.61;  authorizes  an  extension  of  time  for 
unavoidable  delays  of  57  calendar  days;  and  authorizes-  firitsrt'^  payment  in 
the  amount  of  $49,065.47  to  the  Contractor,  L.  K.  Comstock  &  Co»,  Iric-# 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  MAY      1  z  im 

at  Its  meeting  of.  =  r2ii._ 


Secretary  and  Assistant  General  Manager 


PUBLJC  UTILITIES  COMMISSION 

CtTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Nf^,  S  jj^Q'Zi^'^.. 


approves  and  hereby 

'  t  of 

.a 


;ter 


WHEREAS,  The  Department  of  Public  Works,  in  accordance 
with  the  Administrative  Code,  has  required  the  developer  of 
Executive  Park  to  submit  to  this  Commission  plans  for  installing 
21  high-pressure  sodium  vapor  street  lights  on  Executive  Park  Blvd., 
and  on  Thomas  Mellon  Drive  near  Candlestick  Park  and  ,  , 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after  ,^ 
reviewing  said  plans  recommends  approval;  now,  therefore,  be  it  ^■^^S.stXB.n 

RESOLVE,  That  this  Commission  hereby  approves  the 
Department  of  Public  Works '  proposal  for  lighting  San  Francisco 
Executive  Park  with  the  provisions  that  construction  methods, 
component  selection  and  other  details  meet  with  the  approval  of  the 
Bureau  of  Light,  Heat  and  Power, 

1  ^-C^ 


David 


I  herehv  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

MAY  121981 

at  Its  meeting  of.   ' 


Secretary  and  Assistant  General  Manager 


lene^^^^^^^ ~ 


PUBLIC  lilSLlTIES  COMMISSSOM 

CITY  AND  COUNTY  OF  SAN  FRANCiSCO 


RESOLUTiON  No 


RESOLVED,  That  this  Commission  approves  and  hereby 
requests  the  Controller's  concurrence  in  amendment  of 
Rules  and  Regulations^  Public  Utilities  Commission 
Revolving  Fund,  as  follows :  '  l\e  r 


..I...  !, 


RULE  7 


Principal 


SIGNATURES 


Section  E-1 

Bureau  of  Adirdnistration-PUC 
for 

San  Francisco  Municipal  Ry . 

General  Claims  Agent 

Wells  Fargo  Bank 

Seventh  Avenue-Clement  Office 

San  Francisco 


Add 


Douglas  G,  Wright 


Counter 


Douglas  G.  Wright 

David  Jones 

James  E.  Christian 


Section  E-l  (Continued) 

Bureau  of  Administration-PUC 
for 

San  Francisco  Municipal  Ry. 

General  Claims  Agent 

Wells  Fargo  Bank 

Seventh  Avenue-Clement  Office 

San  Francisco 


Delete 


David  Jones 


Allan  B.  Byrne 
Haynes  E.  Vance 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  .     MAY-  121981 

at  %ts  meeting  of.   


 '   — 

Secretary  and  Assistant  General  manager 


FUBUC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO  6-t^'°"0^^^^-^^3 

asoJlution  Mo.  80-0456 
-  to  circulate  Requests  for 

RESOLVED,   That  this  Commission   approves  the  non-Civil 

tab.le 

Service  appointments  and   removals  made   by  the  General  Manager 
of   Pub! ic  Uti I ities,    pursuant  to  Charter  Section   3.501,  per 

•?d  and 

lists  titled   "List  of   non-Civil    Service  Appointees,  Public 
Utilities,   March    1981"   and   "List  of   non-Civil    Service  Removals, 
Public  Utilities,   March  1981." 

'■  v 

TM 


-.  -General 
afore- 
.■•.e  such 
tiiife  -cliiieixy  solution  of 
xinq  a.r- 


„  ■  inistra 
.at ion 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  I'       MAY         {      |gg|  ^  

Secreta^^'^a 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RES0LUT50N  isio-  '*>^ "w^  ^^rt..- 


WHEREAS,  This  Commission  by  its  Resolution  No.  80-0456 
authorized  the  Utilities  Engineering  Bureau  to  circulate  Requests  for 
Proposals,  to  select  a  private  engineering  firm  in  order  to  obtain 
supplementary  engineering  "as  needed"  services  and  negotiate  a  suitable 
contract  in  the  maximum  amount  of  $200,000  for  Commission  approval;  and 

^-         J.    .      n         ;  L  ■ 

WHEREAS,  Proposals  for  said  Services  have  been  received  and 
analyzed  by  the  Utilities  Engineering  Bureau  Selection  Committee;  and 

WHEREAS,  After  thorough  evaluation  of  all  proposals  sub- 
mitted, and  oral  interviews  with  the  three  most  responsive  firms,  the 
recommendation  is  made  that  an  agreement  be  entered  into  with  the  firm 
of  Foster  Engineering,  Inc.  to  provide  the  services  required  for 
implementing  this  project;  now  therefore  be  it  -  ;s  : 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  Public  Utilities  to  execute  an  Agreement  with  the  afore- 
mentioned firm,  in  an  amount  not  to  exceed  $200,000  to  provide  such 
services  on  an  "as  needed"  basis  to  facilitate  the  timely  solution  of 
certain  types  of  design,  engineering,  scheduling  and  cost  control 
problems;  and  be  it  further  rive  and  Font  Boulevard,  vIa 

RESOLVED,  That  execution  of  said  agreement  shall  be  sub- 
ject to  the  concurrence  of  the  Urban  Mass  Transportation  Administra- 
tion of  the  U.S.  Department  of  Transportation. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  MAY  121981 

at  Its  meeting  of.  


Secretary  and  Assistant  General  Manager 


POBLIC  UTlLiTIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.— _I 


WHEREAS,  Municipal  Railway  motor  coach  Line  17-PARKMERCED  provides 
service  between  West  Portal  Station  and  the  Park  Merced  district;  and 

WHEREAS,  Patronage  on  this  line  could  be  increased  if  service  were 
provided  into  Stonestown  shopping  center  and  onto  the  Cambon  Drive  retail 
area;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Municipal  Railway 
to  discontinue  motor  coach  service  on  Line  17-PARKMERCED;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Municipal  Railway 
to  commence  motor  coach  service  on  new  Line  17-PARKMERCED  along  the  following 
route: 

Southbound  Line  17-PARKMERCED: 

From  terminal  on  West  Portal  Avenue  and  Ulloa  Street  via 
West  Portal  Avenue,  Junipero  Serra  Boulevard,  Eucalyptus 
Drive,  20th  Avenue,  Winston  Drive,  19th  Avenue,  Crespi 
Drive,  Gonzalez  Drive,  Cardenas  Avenue,  Cambon  Drive, 
Font  Boulevard,  Juan  Bautista  Circle,  Font  Boulevard  to 
Arballo  Drive, 

Northbound  Line  17-PARKMERCED: 

From  terminal  at  Arballo  Drive  and  Font  Boulevard,  via 
Arballo  Drive,  Garces  Drive,  Gonzalez  Drive,  Font  Boulevard, 
Cambon  Drive,  Cardenas  Avenue,  Crespi  Drive,  19th  Avenue, 
Winston  Drive,  20th  Avenue,  Eucalyptus  Drive,  Junipero 
Serra  Boulevard,  West  Portal  Avenue  to  Ulloa; 

and,  be  it  further 

RESOLVED,  That  this  Commission  requests  of  the  Board  of  Supervisors, 
in  accordance  with  Charter  Section  3.595,  that  the  Board  not  disapprove 
the  abandonment  of  service  on  existing  Line  17-PARKMERCED. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

f  MAY     121981  /)       .  n 

at  Its  meeting  of ____™„_..__,™_„,-„„_,,_„.,.J^    ,  ...,//  .,  ,  -  


Secretary,  IPuhXic  Utilities  Commisdon 


t 


POBUC  UTILITIES  COMMISSION 

;an  fpanoscc 


CITY  AND  COUNTY  OF  SAN  FPANOSCO 
RESOLUTION  No- •^^^ 


icxsco  Railway  Capital 

transi   /,   equipment  and 

1  for  the  six-year  period  1980-1986; 

titi..  le  Capital  improveiti^nt 

joals  ana  objectives  of  the  Muni  Five-Year 

nmtsjSion  arid  the 

ianl  as  a  condition 

■  ^  f  and 

WHEREAS,  An  amount  of  $2,300,000  is  required  for  construction 
of  a  power  plant  at  0 ' Shaughnessy  Dam;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to,    "    .  . 

*  ^       *  c..:;..r  •., ori struct iOFi 

recommend  to  the  Board  of  Supervisors  a  Hetch  Hetchy  Water  and  Power 

oxi — 

supplemental  appropriation  in  the  amount  of  $2,300,000  from  32-00-00-33- 
001-fe1of5-GL-301-  Unreserved  Fun<f  Balance  to '&-00-o6-33-700-840983-4900- 

Transfer  to  Fund  33-700  from  Fund  33-001  (Project  176,  Work  Phase  01,  . 

>^^o.      ^;tion  of   t.hr  _  tpal  Railway  C  •! 

0  Shaughnessy  Dam  Power  Plant) . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  xhe  Public  Utilities  Commission 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  yTSLITliS  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  r^a.^^Jl^     '<w^  i-J^ 


WHEREAS,  The  San  Francisco  Municipal  Railway  Capital 
Improvement  Program  ranks  transit  guideway,  equipment  and 
facility  projects  proposed  for  the  six-year  period  1980-1986; 

-  way  Froiects  b© 

WHEREAS,   The  project  priorities  in  the  Capital  Improvement 
Program  reflect  the  goals  and  objectives  of  the  Muni  Five-Year 
Plan,    1981-86;  and 

the 

WHEREAS,   The  Metropolitan  Transportation  Commission  and  the 
Urban  Mass  Transportation  Commission  require  that  the  Public  •, :    .  ' 
Utilities  Commission  annually  develop  and  adopt  a  realistic, 
multi-year  Capital  Improvement  Program  for  the  Muni  as  a  condition 
for  receipt  of  federal  and.  state  capital  grants;  and 

WHEREAS,   The  Capital  Improvement  Program  will  fulfill  the 
requirements  of  both  MTC  and  UMTA;  and 

WHEREAS,   The  Capital  Improvement  Program  becomes  the  basis 
for  the  work  schedule  of  PUC  Planning,   Engineering  and  Construction 
groups ;  and 

WHEREAS,   The  Capital  Improvement  Program  consists  of  approxi- 
mately 100  capital  projects  that  are  considered  necessary  to 
enhance  the  reliability  and  efficiency  of  service  and  to  address 
service  deficiencies;   now,   therefore  be  it 

,t  • 

RESOLVED,   That  the  Public  Utilities  Commission  approves 
the  adoption  of  the  San  Francisco  Municipal  Railway  Capital  | 
Improvement  Program.  ^>er"  ■  rvic 

nator,   rfit..,  Jam^B 
.,,.ci-.,c. .  j      .   v-.-.OOO;  and 

Piques t  the  Civil  ^  e  Commission 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  MAY        1  2  198| 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSIOH 

CITY  AN0  COUNTy  OP  SAM  P-RANCiSCO 


WHEREAS,   The  PUC  is  required  by  all  regional  State  and 
Federal  agencies  which  fund  Municipal  Railway  Projects  to 
develop  and  annually  to  update  a  5  year  Capital  Improvement 
Program;   and    ---  - 

WHEREAS/   The  current  Capital  Improvement  Program  of  the 
Municipal  Railway  consists  of  100  projects  ranging  in  cost 
from  $15,000  to  $60,000,000  in  1981  dollars,    and  the  development 
and  update  of  this  program  is  year-round  activity  and  involves 
work  scheduling,    cost  benefit  analysis  and  project  justification 
necessary  to  ensure  financing  for  the  projects;  and 

WHEREAS,   The  Arthur  Andersen  Study  of  Financial  Management, 
June  1980,    recommended  the  creation  of  the  position  of  Capital 
Program  Coordinator,   in  the  Department  of  Capital  and  Resource 
Development;  and 

WHEREAS,   The  1980-81  UMTA  Section  8  planning  grant  (CA-100) 
set  aside  funds  for  this  position;  and 

WHEREAS,   The  MTC  requested  this  position  be  retained  via  a 
contract;  and 

WHEREAS,   An  appropriate  recruitment  process  has  been 
undertaken  and  an  individual  selected;  now,   therefore  be  it 

RESOLVED,   That  the  PUC  authorizes  the  Assistant  General 
Manager,   Finance,   to  execute  a  personal  services  contract 
for  the  position  of  Capital  Program  Coordinator,  with  Mr.  James 
B«     Moshofskyy     at  an  annual  salary  of  $32,000;   and  be  it 
further  ^. 

RESOLVED,   That  the  PUC  request  the  Civil  Service  Commission 
to  approve  this  contract. 


I  heit©h^  certify  ihat  the  fovegBing  resolution  was  adopted  hy  the  Public  Utilities  Commisdm 

.    t  h    iAY      1  2 


FUBLIC  yTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO. 


WHEREAS,   an  agreement  between  SFPUC  and  SCT,  was 
executed  on  February  24,   1981;  and 

WHEREAS,   said  agreement  was  entered  into  for  the 
purpose  of  implementing  an  operational  improvement  program 
to  increase  data  processing  capability  and  reliability; 
increase  the  productivity  of  operational  and  support 
personnel;   financial  and  resource  management  capabilities; 
and  establish  a  structure  for  short  and  long  term  planning 
functions;  and 

WHEREAS,  the  agreement  indicated  a  four-year  funding 
level  of  approximately  $4.4  million;   and       , , 

WHEREAS,   the  original  contract  between  SFPUC  and 
SCT  was  certified  at  $890,000;  and 

WHEREAS,   the  SFPUC  and  SCT  have  identified  a  need 
to  increase  the  funding  required  to  support  the  scope  of 
services  through  Fiscal  Year  81-82  in  the  amount  of  $1,628,000; 
be  it  therefore, 

RESOLVED,  that  the  Public  Utilities  Commission 
authorizes  the  Assistant  General  Manager  of  Finance  to 
negotiate  and  execute  amendments  to  the  SCT  contract  for 
$1,628,000. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

mi     1  2  ^981 


at  its  meeting  of.  \_ 


Secretary  and  Assistant 


I 


PUBLIC  yTSLITiES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


V7HEREAS,  The  Public  Utilities  Commission's  Bureau  of 
Light,  Heat  and  Power  Contract  No.   197,  "Maintenance  and  Repair 
of  City-owned  Street  Lighting  System"  for  the  Fiscal  Year  1979-80, 
contains  provisions  for  renewal,  by  mutual  option,  with  the  basis 
of  bid  remaining  unchanged;  and 

WHEREAS,  The  Contractor,  GTE  Products  Corporation,  has 
satisfactorily  performed  in  accordance  with  the  provisions  of  the 
contract  during  the  fiscal  years  1979-80  and  1980-81;  and 

WHEREAS,  The  Contractor  has  indicated  in  writing  his 
desire  for  an  extension  of  contract;  and 

WHEREAS,  It  is  to  the  City's  advantage  that  such  extension 
be  granted;  now,  therefore,  be  it 

RESOLVED,  That  Bureau  of  Light,  Heat  and  Power  Contract  No. 
197  be  extended  to  midnight,  June  30,1^82,  in  accordance  with 
Section  79  of  the  Special  Provisions  of  said  contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.   I       MAY         1  g  ]93j 


Secretary  and  Assistant  General  Manager 


H  E  T  C  H 


H  E  T  C  H  Y 


WATER 


AND 


POWER 


MEMORANDUM 


DATE:     May  19,  1981 


TO: 


RICHARD  SKLAR 


General  Manager  of  Public  Utilities 


FROM: 


DEAN  W.  COFFEY 


General  Manager 
SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 

Highlights 

On  Tuesday,  April  28,  1981,  representatives  of  the  Yosemite  National  Park, 
the  U.S.  Fish  &  Wildlife  Service,   the  California  Department  of  Fish  & 
Game,  the  U.S.  Forest  Service  and  the  management  of  Hetch  Hetchy  Water 
and  Power  met  at  the  Stanislaus  National  Forest  supervisor's  office  in 
Sonora,  California,  as  the  first  step  in  reviewing  and  evaluating  the 
effects  of  the  proposed  Cherry-Eleanor  Pumping  Project. 

We  are  pleased  with  the  outcome  of  this  meeting  and  now  feel  that  the 
City's  application  for  the  construction  of  the  pumping  station  will 
receive  the  Department  of  Interior's  approval  in  the  near  future. 

The  final  snow  surveys  of  the  season  we're  taken  on  or  about  May  1.  The 
remaining  snowpack  on  the  Hetch  Hetchy  watershed  measured  at  62%  of 
normal  for  May  1;  the  snowpack  on  the  Cherry-Eleanor  watershed  was  43% 
of  normal.     Due  to  reduced  releases  earlier  this  year,   it  is  anticipated 
that  Hetch  Hetchy  Reservoir  and  Lake  Lloyd  should  come  close  to  filling. 


HETCH  HETCHY  OPERATIONS 


Storage  Conditions 


Storage  in 

Per  Cent 

Storage  in 

Per  Cent 

Capacity  in 

Acre  Feet  on 

Acre  Feet  on 

of 

Reservoir 

Acre  Feet 

May  1,  1981 

Capacity 

May  1,  1980 

Capacity 

Hetch  Hetchy 

360,400 

193,044 

54 

220,232 

61 

Lake  Lloyd 

268,800 

208,257 

77 

193,146 

72 

Lake  Eleanor 

27,100 

27,499 

101 

24,751 

_91 

656,300 

428,800 

65 

438,129 

67 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  was  increased  from 
approximately  150  mgd  to  approximately  300  mgd  on  April  21,   1981,  with  the 
addition  of  San  Joaquin  Pipeline  No.   3  back  into  the  system  after  extensive 
repair. 

Power  Production 

During  the  month  of  April,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouses  generated  31.400,  31.817  and  57.782  million  kilowat thours 
respectively,  for  a  total  of  121.039  million  kilowatthours ,  having  a  value 
in  excess  of  $1,800,000. 
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MONTHLY  REPORT  OF  APRIL  ACTIVITIES 


May  20,  1981 


SAN  FRANCISCO  WATER  DEPARTMENT 


TO: 


General  Manager,  Public  Utilities  Commission 


FROM: 


General  Manager  and  Chief  Engineer 


General  Information 


Reservoir  Storage 

The  storage  level  in  the  Peninsula  Division  reservoirs  at  the 
end  of  April  amounted  to  16.7  billion  gallons,  which  is  56.0%  of 
capacity.     This  is  lower  than  the  17,3  billion  gallons  and  58.1%  of 
capacity  at  the  end  of  March.     For  the  Suburban  system  as  a  whole, 
storage  amounted  to  52.8  billion  gallons  or  67.9%  of  capacity 
compared  to  53.0  billion  gallons  and  68.1%  of  capacity  at  the  end 
of  last  month. 


Water  Regulation 

The  flow  rate  in  the  Hetch  Hetchy  Aqueduct  was  increased  from 
160  mgd  to  300  mgd  on  April  21  when  the  San  Joaquin  Pipeline  No.  3 
was  placed  back  into  service  following  a  nearly  eleven-month  shut- 
down for  extensive  lining  repair  and  replacement. 

Two  pipeline  shutdowns  were  made  to  permit  construction  work 
required  under  the  contract  for  the  installation  of  the  San  Andreas 
Pipeline  No.   3.     They  were  the  Baden-Merced  line  from  Millbrae  to 
the  City  for  the  installation  of  cross-connection  valve  T55P  at  Baden 
and  the  Sunset  Supply  line  from  Millbrae  to  San  Pedro  for  the 
insertion  of  line  valve  M50. 


Corrosion  Monitoring 

A  corrosion  monitoring  test  kit  was  installed  in  the  laboratory 
on  April  7  for  a  30-day  run.     A  second  unit  was  installed  at  Irvington 
Portal  Station  on  April  24  for  a  similar  run.     After  the  30-day  test 
run,  probes  in  each  unit  will  be  removed  and  corrosion  factor  will  be 
determined  by  our  laboratory  personnel.     Such  information  will  be 
helpful  for  proper  selection  of  corrosion  inhibitor  chemical  and  its 
dosage  on  a  plant  scale.     Our  current  program  includes  installation 
of  four  test  kits  at  various  representative  locations  to  identify 
each  source  insofar  as  corrosion  index  is  concerned. 
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Earthquake  Exercise 


As  requested  by  Mayor  Dianne  Feinstein,  the  VJater  Department 
participated  in  the  annual  Earthquake  Exercise,  April  22,  along 
with  other  utilities. 

The  participation  consisted  of:      (1)  Activation  of  the  Water 
Department's  radio  in  the  San  Francisco  Emergency  Services 
Communications  Van;    (2)   Participation  by  the  Commercial  Division's 
Inspectors  who  checked  reservoirs  in  their  districts  for  simulated 
damage.     At  one  of  the  reservoirs  there  was  a  notice  of  damage 
which  the  Inspector  was  to  report  so  that  operating  forces  could 
respond  and  set  up  repairs.      (3)  City  Distribution  Division  personnel 
participated  in  the  simulated  repairs  and  also  actually  brought  out 
a  gasoline  pump  and  went  through  a  simulated  hook-up  by  passing  an 
inoperative  electric  pump.     The  exercise  brought  out  the  need  for 
additional  radio  communications  both  in  the  Commercial  and  City  .-^.r-^^i^::^,. 
Distribution  Divisions   (which  were  already  known  to  the  Department 
and  have  been  included  in  the  proposed  19  81-82  budget) .     Also,  some 
correctable  deficiencies  in  the  formulated  disaster  response  were 
observed  in  both  Divisions. 

Those  participating  in  the  exercise  felt  it  was  helpful  and 
that  the  Water  Department  should  repeat  these  exercises  on  its  own. 
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Water  Supply 


1.  Hetch  Hetchy  water  import:     An  average  of  2  00.5  million 
gallons  per  day   (MGD)   for  the  month  of  April. 

2.  Sunol  Valley  Filtration  Plant  treated  19.3  MGD. 
San  Andreas  Filtration  Plant  treated  47.3  MGD. 

3.  Consumption   (MGD  average) : 

April  1981  -  238.8)  0.3  percent  less 

April  1980  -  239.6) 

April  1981  -  238.8)  9.8  percent  less 

April  1976  -  262.3) 

12  months  preceding 

May  1,  1981     -     246.9)  0.5  percent  more 

May  1,   1980     -  245.8) 

4.  Storage   (million  gallons)   as  of  May  1: 


Increase 
Decrease 


%  Full 


1980 


1981 


Capacity 


Alameda  Div.    (Capacity  48^014) 


46,958 


36,134 


-  10,824 


75% 


Peninsula  Div.    (Capacity  29,783) 


25,484 


16,707 


-  8,777 


56% 


Total   (Maximum  Capacity  77,797) 


72,442 


52,841 


-  19,601 


68% 
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Vandalism  and  Trespassing 


On  the  Peninsula  watershed  vandals  damaged  fencing  at  15 
locations.     Locks  were  stolen  from  the  gates  at  the  Pulgas 
Temple,  Black  Mountain  Road,  Sneath  Lane,  Jersey  Farm  and 
Edgewood  Road.     The  San  Mateo  Sheriff's  office  on  three  separate 
occasions  cleared  disorderly  groups  from  the  Pulgas  Temple  area 
and  from  Lower  Crystal  Springs  Vista  Point.     The  cost  of  vandalism 
repairs  was  approximately  $4,200.     A  total  of  151  trespassers  were 
evicted  during  the  month. 

On  the  Alameda  watershed  vandals  destroyed  a  wooden  gate  at 
the  end  of  Sheridan  Road  and  damaged  fencing  along  Foothill, 
Calaveras  and  Marsh  Roads.     Several  "No  Trespassing"  signs  were 
stolen  from  the  Calaveras  Reservoir  area.     Illegal  discharging  of 
firearms  continues  to  be  heavy  in  the  Alameda  watershed.  Repair 
of  vandalism  damage  amounted  to  $1,700.     A  total  of  182  trespassers 
were  evicted  during  the  month. 

In  San  Francisco  the  gate  at  the  entrance  to  the  Summit  Pump 
Station  was  damaged  and  the  pressure  relief  valve  for  the  hydro- 
pneumatic  tank  at  the  Lincoln  Park  Pump  Station  was  vandalized. 
Cost  of  repairs  was  $555.00. 


Net  Paying  Sales 


Actual 
Estimated 
Increase/Decrease 
Increase/Decrease  (%) 


April  30 
1981 

$3,137,073 

3,055,546 

81,527 

2.67 


Year 
To  Date 

$33,678,406 

32,665,568 

1,012,838 

3.10 


Leases  and  Permits 

By  the  terms  of  their  leases  the  following  three  enterprises 
pay  in  April  all  royalties  or  percentage  of  revenue  through  March, 


Santa  Clara  Sand  and  Gravel 

Sunol  Golf  Course 

Crystal  Springs  Golf  Course 


$6,032.82 
9,483.57 
7,323.00 
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Continuing  Programs 


Vehicle  Inspections 

Routine  10,000-mile  inspections  were  conducted  on  18  vehicles 

Vehicle  Accidents 

During  the  month  of  April  there  were  7  accidents,  4  of  which 
possibly  were  avoidable. 

Industrial  Accidents 

There  were  8  lost-time  injuries  in  April.     There  is  a  total 
of  20  for  the  calendar  year. 

Service  Renewals  ^ 

April  ,    Fiscal  Year 
1981  1980-81 

Replacement  of  old,  corroded, 

or  undersize  piping  135  1,627 

Meter  Repairs 
■•-  

April  Fiscal  Year 

1981     '  1980-81 

CDD  -  all  sizes  92  1,516 

Peninsula   (inspected  and 

repaired  as  needed)  9  54 

Flushing 

Flushing  was  conducted  in  the  Summit  Reservoir  zone  and  tanks 
and  pump  stations  located  at  Forest  Hill  and  Mt.  Davidson  in  the 
areas  bounded  by  Moraga  to  Magellan;  16th  Avenue  to  Laguna  Honda 
Blvd. ;  Rockdale  to  Brentwood  and  El  Verano  to  Bosworth. 

April  Fiscal  Year 

1981  1980-81 

Mains   (all  sizes),  lineal  feet        88,000  1,236,300 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,  City  Hall 
2:00  P.M. 
May  26,  1981 

COMMISSIONERS 
John  M.  Sanger,  President 
Ho  Welton  Flynn,  Vice  President 
Peter  McCrea 
Nancy  C.  Lenvin 
Thomas  Hsieh 

BUREAUS 

Engineering  and  Construction 
Management 

Administration 

Financial  Management 

Information  Systems 

Performance  Monitoring 

Energy  Conservation 

Richard  Sklar 
GENERAL  MANAGER 

Romaine  A.  Smith 
SECRETARY 

81-086 


DEPARTMENTS 
Hetch  Hetchy  Project 
Water  Department 
Municipal  Railway 


1 


Call  to  Order:     2; 10  P.M 


Presents     President  John  Sanger,  Vice-President  H.  Welton  Flynn, 
Commissioners  Peter  McCrea,  Nancy  C.  Lenvin, 
Thomas  Hsieh 


The  Minutes  of  the  Regular  Meeting  of  May  12,  1981  were 
approved. 


A  tape  of  the  meeting  is  on  file  in  the  Office  of  the  Secretary 
of  the  Public  Utilities  Commission, 


RESOLUTION 
NO. 


On  motion  of  McCrea,  seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

81-0212      M    Authorizing  retention  of  the  existing  route  of 
Municipal  Railway  Line  No.  10-MONTEREY? 
adjusting  the  NOo  lO-MONTEREY  schedule  to 
better  balance  heavy  passenger  loads  on  the 
eastern  portion  of  the  route  with  lighter  loads 
on  the  western  portion,  without  increasing 
vehicle  hours;  discontinuing  some  of  the  bus 
stops  within  St,  Francis  Wood;  and  supporting 
the  relocation  of  the  east-bound  bus  stop  at 
St.  Francis  Circle  portals  to  the  west-side  of 
Junipero  Serra  Boulevard. 

Votes:     Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  Lenvin,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

81-0213      M    Authorizing  the  restoration  of  a  portion  of  line 
19-POLK  to  its  former  route  as  follows: 

Northbound:  via  existing  route  to  Larkin  Street 
thence  via  Geary  Street  to  the  resumption  of  the 
existing  route  at  Polk  Street,  and 

Southbound:  via  existing  route  to  Polk  Street 
thence  via  Post  Street  to  the  resumption  of  the 
existing  route  at  Hyde  Street, 

And,  will  be  subject  to  review  at  the 
time  the  Commission  considers  rerouting  the  Line 
No.  25-SAN    BRUNO  and  other  related  routes  in  the 
northern  quadrant  of  the  City. 

Votes:     Ayes  -  Sanger,  Flynn,  McCrea ^  Lenvin,  Hsieh 


81-087 


V 


On  motion  of  McCrea,  seconded  by  Hsieh, 
the  following  resolution  was  adopted s 

81-0214      M    Approving  the  re-routing  of  lines  No.  36-MIRALOMA 
and  43-iyiASONIC  as  follows  s 

36-MIRALOMA  (Temporary  Route) 

Southbound:     via  existing  route  to  Monterey  Blvd., 
thence  via  Gennessee  Street  to  the  resumption  of 
the  existing  route  at  Judson  Avenue. 

43-MASONIC  (Temporary  Route) 

Northbound:     via  existing  route  to  Judson  Avenue, 
thence  via  Foerster  Street  to  the  resumption  of 
the  existing  route  at  Monterey  Boulevards 

Votes:     Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  Hsieh,  seconded  by  Flynn, 
the  following  resolution  was  adopted: 


81-0215      E    Awarding  of  Hetch  Hetchy  Contract  No.  661,  No.  55 
Sacramento  Electrification  Project,  Drumm  Street 
to  Walnut  Street,  Street  Lighting  Work,  in  the 
amount  of  $790,998,  to  Abbett  Electric  Corporation, 
San  Francisco,  California. 

Votes:     Ayes  -  Sanger,  Flynn,  McCrea,  Hsieh 


On  motion  of  Hsieh,  seconded  by  Flynn, 
the  following  resolution  was  adopted: 

81-0216      E    Accepting  work  as  satisfactorily  completed  and 
approving  final  payment  under  Contract  PS-15  2 
Millbrae  Suburban  Headquarters,  preparing  plans 
and  specifications  and  furnishing  architect/ 
engineering  services,  in  the  amount  of  $1,410 
to  Garretson-Elmendorf-Zinov-Reibin. 

Votes:     Ayes  -  Sanger,  Flynn,  McCrea,  Hsieh 


On  motion  of  Hsieh,  seconded  by  Flynn, 
the  following  resolution  was  adopted: 

81-0217      E    Accepting  the  work  performed  under  Hetch  Hetchy 
Contract  No.  660,  Conversion  of  Patrick  Henry 
School,  Floor  Covering,  as  satisfactorily  com- 
pleted, and  authorizing  final  payment  in  the 
amount  of  $17,341.50  to  the  Contractor,  James 
A.  Smith  Company. 

Votes:     Ayes  -  Sanger,  Flynn,  McCrea,  Hsieh 


81-088 


^  _  


On  motion  of  Hsieh,  seconded  by  Flynn, 
the  following  resolution  i/as  adopted t 

81-0218  E  Accepting  the  work  performed  under  Hetch  Hetchy 

Contract  No.  627        Moccasin-Newark  Transmission  Line, 
Paint  Steel  Towers,  as  satisfactorily  completed,  and 
authorizing  final  payment  in  the  amount  of  $6,173.08 
to  the  Contractor,  Randall  B.  List  Painting, 

Votes:     Ayes  -  Sanger,  Flynn,  McCrea,  Hsieh 


On  motion  of  Hsieh,  seconded  by  Flynn, 
the  following  resolution  was  adopted i 

81-0219  E  Accepting  the  work  performed  under  Hetch  Hetchy 

Contract  No.  618,  New  Instrument  Room,  Tesla  Portal, 
as  satisfactorily  completed?  and  authorizing  final 
payment  in  the  amount  of  $7,532.03  to  the  Contractor, 
Paul  F.  Klingborg  Co. 

Votes s     Ayes  -  Sanger,  Flynn,  McCrea,  Hsieh 


On  motion  of  Hsieh,  seconded  by  Flynn, 
the  following  resolution  was  adopted: 

81-0220  A  Approving  the  non-Civil  Service  appointments  and 
removals  made  by  the  General  Manager  of  Public 
Utilities,  pursuant  to  Charter  Section  3.501,  for 
April,  1981. 

Votes:     Ayes  -  Sanger,  Flynn,  McCrea,  Hsieh 


On  motion  of  Hsieh,  seconded  by  Flynn, 
the  following  resolution  was  adopted: 

81-0221  A  Approving  collections,  month  of  April  1981,  of  charges 
for  damages  against  miscellaneous  debtors,  San 
Francisco  Water  Department,  in  the  amount  of 
$1,436.33. 

Votes:     Ayes  -  Sanger,  Flynn,  McCrea,  Hsieh 


On  motion  of  Hsieh,  seconded  by  Flynn, 
the  following  resolution  was  adopted: 

81-0222  A  Approving  Revolving  Fund  payments  for  settlement  of 
claims  in  the  amount  of  $65,760,71,  by  the  Municipal 
Railway,  month  of  April,  1981. 

Votes:     Ayes  -  Sanger,  Flynn,  McCrea,  Hsieh 


81-089 


On  motion  of  Hsieh,  seconded  by  Flynn, 
the  following  resolution  was  adopted: 

81-0211  A  Approving  recommendation  of  General  Manager  of  Public 
Utilities,  the  General  Claims  Agent,  and  the  City 
Attorney  and  requesting  Controller  to  draw  warrants 
in  payment  of  claim  against  the  Municipal  Railway 
in  the  amount  of  $5,000. 

Votes:     Ayes  -  Sanger,  Flynn,  McCrea,  Hsieh 


On  motion  of  Hsieh,  seconded  by  Flynn, 
the  following  resolution  was  adopted: 

81-0223  w  Authorizing  the  transfer  of  unclaimed  guarantee 
deposits  to  the  City  and  County  of  San  Francisco 
General  Fund  of  San  Francisco  Water  Department 
Consumers'  Guarantee  Deposits  unclaimed  for  three 
years  in  the  amount  of  $11,865.67  per  San  Francisco 
Water  Department  list  of  April  21,  1980. 

Votes:     Ayes  -  Sanger,  Flynn,  McCrea,  Hsieh 


On  motion  of  Hsieh,  seconded  by  Flynn, 
the  following  resolution  was  adopted: 

81-0224 w  Approving  the  recommendation  of  staff  that  remaining 
portion  of  Belmont  Reservoir  Tract,  Parcel  37,  be 
declared  surplus  to  Water  Department  needs  and 
authorizing  the  Director  of  Property  to  prepare  the 
necessary  legislation  for  enactment  by  Board  of 
Supervisors  for  the  sale  of  this  parcel. 

Votes:     Ayes  -  Sanger,  Flynn,  McCrea,  Hsieh 


On  motion  of  McCrea  seconded  by  Flynn, 
the  following  resolution  was  adopted: 

81-0225  E  Authorizing  the  Utilities  Engineering  Bureau  to 

execute  an  agreement  with  the  Heritage  Conservation 
and  Recreation  Service  of  the  U.S.  Department  of 
the  Interior  to  record  the  Cable  Car  Barn  and 
Trackway  System  at  a  cost  not  to  exceed  $41,000. 

Votes:     Ayes  -  Sanger,  Flynn,  McCrea,  Hsieh 


On  motion  of  McCrea,  seconded  by  Flynn, 
the  following  resolution  was  adopted: 

81-0226  E  Accepting  the  work  performed  as  satisfactorily 
completed  under  Contract  No.  MR-614,  Fare 
Collection  and  Extraction  System,  approving 
Contract  Modification  No.  2  in  the  credit  amount 
of  $113,280.53,  and  accepting  the  offer  of 
Keene  Corporation,  in  the  amount  of  $92,500,  in 
settlement  of  City's  claim  against  Keene  for 
liquidated  damages. 

Votes:     Ayes  -  Sanger,  Flynn,  McCrea,  Hsieh 
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V 


On  motion  of  Hsieh,  seconded  by  Flynn, 
the  following  resolution  was  adopted s 

81-0227      F  Authorizing  the  General  Manager  of  Public  Utilities 
representing  the  City,  to  make  available  to 
CalTrans  funds  authorized  under  SB  1879  up  to  the 
full  amount  of  $1,040,000,  provided  such  funds  are 
utilized  consistent  with  the  purposes  for  which 
they  were  originally  made  available. 

Votes:     Ayes  -  Sanger,  Flynn,  McCrea,  Hsieh 


Copies  of  the  above  resolutions  are  on  file 
in  the  Office  of  the  Secretary  of  the  Public 
Utilities  Commission. 


Item  No.  7 — Public  Hearing  to  consider  revision  of  schedule  of 
rates  and  charges  to  be  charged  by  the  San  Francisco  Water 
Department,     (Continued  from  meeting  of  March  10,  1981.) 

President  Sanger  announced  that  this  matter  is  being  tabled 
at  this  time. 


************* 


Item  No.  8 — Review  of  Phase  IB,  Municipal  Railway  S-Year  Plan, 
route  changes,  which  were  implemented  September,  1980. 
Resolution  No.  81-0212 — Line  No.  lO-MONTEREY  — 
Mr.  Peter  Straus,  Director  of  Planning,  presented  ridership 
data  on  the  10-MONTEREY  line,  showing  that  the  line  carries 
6,000  passengers  per  day  with  the  heaviest  use  being  the 
eastern  portion  of  the  line  in  Bernal  Heights. 

Mr.  H.  Wolff,  a  resident  of  Lakeshore  Park,  stated  that  the 
No.  10  line  has  improved  transit  service  to  the  Lakeshore  area. 

Mr.  George  Coffey,  Chairman  of  the  Streets  and  Traffic  Committee 
of  St.  Francis  Homes  Association,  asked  that  the  Commission 
listen  to  the  concerns  of  the  Association. 

Mr,  Godfrey  Munter ,  representing  St.  Francis  Homes  Association, 
stated  that  the  Association  had  surveyed  its  members.    Of  the 
returns  received,  11  indicated  no  opinion,  24  were  favorable 
or  partially  favorable  and  85%  were  opposed  to  the  section 
of  the  line  through  St.  Francis  Wood. 

Ms.  Marilyn  Dougery,  representing  the  Garden  Club  of  St.  Francis 
Wood,  stated  that  the  portals  at  St.  Francis  Circle  which  are 
maintained  by  the  Garden  Club  are  covered  with  graffiti  due 
to  the  bus  stop  there. 
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f. 


1 


Mr.  Terence  K.  McAteer,  publisher  of  the  Portalwood  Press, 
submitted  photographs  of  the  portals  showing    the  graffiti, 

Ms.  Joan  Elman,  a  resident  of  Monterey  Blvd.,  supported  the 
current  route. 

Ms.  Emily  Shihadeh  supported  the  current  route. 

Mrs.  Dorothy  F.  Bowhall  said  she  uses  the  current  route  to 
travel  from  the  Sunset  District  to  Farmers'  Market. 

Ms.  Sondra  Mogliotti,  a  student  at  San  Francisco  State  Uni- 
versity, stated  that  the  bus  is  being  used  and  is  extremely 
crowded  in  the  morning. 

Mr.  Walter  H.  Sibley,  representing  the  Sunnyside  Neighborhood 
Association,  supported  the  current  route  for  the  good  of 
the  community. 

Mr.  E.  P.  Curtis  of  Monterey  Blvd.  supported  the  current 
route  as  a  good  connection  to  BART  and  the  East  Bay. 

Mr.  Philip  Weismehl,  a  resident  of  Bernal  Heights,  commented 
that  the  frequency  of  service  has  been  cut  in  half  since  the 
route  was  changed. 

Mr.  Charles  Weinshank  said  that  there  are  six  Muni  lines 
servicing  St.  Francis  Wood,  the  K,  L,  M,  11,  28  and  18.  Another 
line  is  not  needed. 

Mrs.  William  H.  Wolley  stated  that  her  children  walked  to 
school. 

Mr.  Hal  Cranston  requested  that  the  bus  stop  at  the  Portals 
be  moved  across  the  street  to  Sloat  Blvd. 

Mr.  Joseph  P.  Russoniello  opposed  the  operation  of  the  No.  10 
MONTEREY  from  the  portal  at  Junipero  Serra  to  the  portal  at 
Monterey. 

Ruth  B.  Howard  stated  that  the  proposed  alternate  route 

on  Ocean  Avenue  would  be  a  hardship  to  elderly  people  living 

on  Key stone, Upland  and  Darien,  who  would  have  to  walk_ uphill. 

Grant  Martin,  a  resident  of  Bernal  Heights,  stated  that  the 
buses  are  overcrowded. 

Ms.  Dianne  Bates  stated  she  opposed  the  Line  No.  lO-MONTEREY 
bus  route.  She  suggested  a  compromise  to  keep  the  buses  but 
reroute  them  so  that  they  use  the  commercial  streets. 

Mr.  Elwood  Davis,  Assistant  Dean  of  students  at  City  College  of 
San  Francisco,  spoke  in  favor  of  the  No.  10  route,  that  it  has 
proved  a  great  boom  to  the  students.    As  a  result,  more  students 
are  getting  out  of  their  cars  and  taking  the  Muni,  thus  reducing 
the  impact  in  and  around  the  college  and  neighborhood. 

Ms.  Nancy  Mettier  stated  that  she  opposed  the  No.  10  going 
through  St.  Francis  Wood  because  of  the  noise  made  by  the 
buses  from  early  morning  until  late  at  night. 
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\ 


Mr.  Edward  Aslanian,    resident  on  St.  Francis  Blvd.,  stated  that 
he  feels  that  we  do  not  need  a  crosstown  No.  10  starting  in 
Bernal  Heights  to  the  Zoo.     Instead,  he  suggests  two  small  lines. 
Buses  that  were  running  every  8  minutes  from  Bernal  Heights  to 
Mission  district  now  run  every  15  minutes,  just  because  they 
now  run  a  longer  unnecessary  route. 

Ms.  Ethel  Ehrhard,  who  lives  behind  the  portals  registered  a 
complaint  about  the  graffiti  on  the  walls,  and  also  about  the 
noisy  buses. 

Ms.  Arnette  Hamilton,  a  senior  citizen,  was  supportive  of  the 
No.  10. 

Ms.  Cecilia  Rossi  commented  about  the  noise  of  the  buses.  She 
questioned  the  data  compiled  by  staff,  and  wishes  to  see  a 
better  balance  of  scheduling. 

Ms,  Helena  Horton  wanted  to  remind  the  Commissioners  that  the 
distance  between  Monterey  Blvd.  and  Ocean  Avenue  is  not  two 
easy  blocks,  but  all  downhill  one  way  and  all  uphill  the  other. 
Also,  that  St.  Francis  Woods  is  not  the  only  district  in  the 
City  that  has  a  bus  line  running  through  it;  the  No.  28-Line  . 
runs  through  Sea  Cliff. 

Ms.  Catherine  Manning  expressed  the  opinion  that  she  preferred 
the  No.  10-Line  service  prior  to  the  change. 

Charles  Lawson,  402  St.  Francis  Blvd.,  stated  that  both  he 
ahd  his  wife  have  been  observing  the  ridership.    He  feels  that 
if  the  buses  can  be  turned  around  at  Mira  Loma  Park  and  sent 
back  again,  we  probably  could  get  by  with  fewer  buses  and  at 
the  same  time  have  a  bigger  ridership. 

The  Public  Hearing  on  the  No.  10  line  was  closed. 

Commissioner  McCrea  moved  to  retain  the  existing  route  of  Line 
lO-MONTEREY?  authorize  an  adjustment  in  the  schedule  to  better 
balance  heavy  passenger  loads  on  the  eastern  portion  of  the 
route  with  lighter  loads  on  the  western  portion,  without 
increasing  vehicle  hours?  authorize  discontinuance  of  some  of 
the  bus  stops  within  St.  Francis  Wood?  and  support  the 
relocation  of  the  east-bound  bus  stop  at  St.  Francis  Circle 
portals  to  the  west-side  of  Junipero  Serra  Boulevard. 
Commissioner  Lenvin  seconded. 

Resolutioii^No.  81-0213 — Line  No.  19-POLK  — 

Mr.  Peter  Straus  reviewed  the  No.  19-POLK  line,  confining 
comments  to  service  north  of  Market  Street. 

Mr.  T.  Toohey,  representing  employees  of  Harcourt,  Brace, 
Jovanavich,  Inc.,  publishers,  located  at  Polk  and  Geary,  in  the 
old  Merchants  Marine  and  Pesaro  Building,  requested  that  the 
bus  stop  be  changed  to  the  north  or  south  corner. 

Mr.  George  Blackmore  requested  that  the  old  No.  19  route  be 
restored. 
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Ms.  Jennie  Gofsky,  representing  the  elderly  and  handicapped  who 
reside  in  the  area  of  795  Geary,  requested  a  review  of  Line  No.  19 
POLK  and  the  reinstatement  to  its  original  route. 

Ms.  Pearl  Flowers,  resident  in  the  900  block  of  Polk  Street,  asked 
if  it  would  be  possible  to  return  the  No.  19  bus  line  to  its  old 
route  one-half  of  the  time,  which  would  be  every  other  bus. 

Ms.  Winnifred  Cheetham,  representing  tenants  in  760  and  766  Geary 
and  also  the  Senior  Center  at  333  Turk,  requested  that  the 
No.  19-Polk  be  returned  to  the  old  route.    She  also  stated  that 
the  change  of  route  has  affected  the  small  businesses  in  the  area. 

Mr.  David  Sparrow  stated  that  he  would  like  the  No.  19  returned 
to  the  old  route. 


Ms.  Joyce  Coulter  would  like  the  No.  19-POLK  back  to  old  route. 

Mr.  Maurice  Klebolt  supported  return  to  old  route. 

The  Public  Hearing  on  Line  19-POLK  was  closed. 

Commissioner  Lenvin  moved  that  the  No.  19-Polk  be  restored  to 
its  original  route.    Commissioner  Hsieh  seconded.    The  vote 
was  unanimous. 

Commissioner  Sanger  said  that  Line  19-Polk  would  be  restored  to 
its  original  routing  at  least  for  the  immediate  future  with  the 
understanding  that  when  staff  comes  forward  with  a  proposal  with 
respect  to  the  No.  25  line  that  we  look  at  this  route  again. 

************* 
Commissioner  Lenvin  was  excused  at  4:55  P.M. 


************* 


Resolution  No.  81r0214  —  Rerouting  Lines  36-^IRALbMA  and 

43-MASONIC  — '  -  .  ^  ^- 

Mr.  Peter  Straus  explained  the  minor  route  modifications  proposed 

by  staff  to  resolve  traffic  difficulties. 


************* 


Item  9  (a)— Regarding  the  award  of  Municipal  Railway  Contract 
MR-689  was  withdrawn  by  staff. 

************* 


Item  10— Approving  adoption  of  the  San  Francisco  Municipal 
Railway  5-Year  Plan,  1981-86. 

Mr.  Leo  Jed  highlighted  the  germane  points  of  Muni's  five-year 
direction— its  goals,  programs  and  financial  considerations 
to  meet  the  transit  needs. 

Mr.  Cornell  Gatewood,  President  of  the  Transport  Workers  Union 
stated  that  he  has  just  this  morning  received  his  copy  of  the 
plan,  and  therefore,  has  not  had  sufficient  time  to 
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review  it. 

President  Sanger  suggested  that  Mr.  Gatewood  communicate  with 
Mr,  Leo  Jed  by  the  end  of  this  week  so  that  any  comments  his 
membership  may  have  can  be  incorporated  into  the  final 
revision. 

President  Sanger  then  stated  that  the  adoption  of  the  5 -Year 
Plan  will  be  continued  until  the  next  meeting. 


REPORT  OF  THE  GENERAL  MANAGEPv 

Resolution  No.  81-0227 — Authorizing  the  General  Manager  of 
Public  Utilities  representing  the  Cityj,  to  make  available  to 
CalTrans,  funds  authorized  under  SB  1879. 

Mr.  Sklar  said  that  the  Metropolitan  Transportation  Commission 
has  requested  authorization  from  the  Public  Utilities  Commission 
to  make  available  to  CalTrans  funds  under  Senate  Bill  1879, 
to  be  used  as  local  contribution. 

The  motion  was  made  by  Commissioner  Hsieh,  and  seconded  by 
Commissioner  Flynn.    The  vote  was  unanimous. 


THEREUPON  THE  MEETING  WAS  ADJOURNED:     5:55  P.M. 


*******  4r  4r  *  4r  *  4r 


ROMAINE  A.  SMITH 


SECRETARY 
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PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No.     81-0211  MR 


5-26-81 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public  Utilities, 
T>ic  Gfjneral  Claimc  Agent  thereof,  and  the  City  Attorney,  this  Commission  approves 
and  hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants  against  such 
funds  as  are  or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway; 


Claimemt 


ACDT.  NO. 
&  Prayer 


Non-Litip^ated  Settlements 


Type 


Accident 
Date 


PI/ 
PD 


Settlement 


Wai  Chuen  Wong 


78  T  1536-1 
$100,000.00 


2-7 


6-  8-79  A  $5,000.00 


Litigated  Settlements 
None 

Judgments 
None 


$5,000.00 


Total  Settlements:  (1) 


Index       363010         Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  May  26,  1981. 


Romaine  A.  Smith,  Secretary 


5-26-81 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.. 


WHEREAS,  In  accordance  with  the  Municipal  Railway  5-year 
Plan,  adopted  April  3,  1979,  Municipal  Railway  motor  coach  line 
lO-MONTEREY  was  rerouted  on  September  10,  1980;  and 

WHEREAS,  This  Commission,  at  a  special  meeting  on  May  4, 
1979,  made  a  commitment  to  the  St.  Francis  Wood  Homes  Association 
to  monitor  operation  of  the  line  and  review  the  route  after  six 
months  of  operation;  and  &  * 


WHEREAS,  On  May  26,  1981,  this  Coihmissibn  dondudted  a  review 
of  all  route  changes  effective  September  10,  1980,  including 
Line  10 -MONTEREY;  and 


WHEREAS,  Public  comments  were  heard  and  written  coinineht^ 
received;  and 


WHEREAS,  During  some  time  periods  passenger  loads  are  very 
heavy  on  the  eastern  portion  of  the  line  between  Bayshore 
Boulevard  and  Glen  Park  and  lighter  on  the  western  portion 
of  the  line;  now,  therefore,  be  it 

RESOLVED,  Pursuant  to  the  receipt  of  public  comments  and 
written  communications,  this  Commission  authorizes  retention 
of  the  existing  route  of  Municipal  Railway  Line  10-^MONTEREY; 
and  be  it  further 


RESOLVED,  That  this  Commission  authorizes  an  adjustment 
in  the  No.  lO-MONTEREY  schedule  to  better  balance  heavy 
passenger  loads  on  the  eastern  portion  of  the  route  with 
lighter  loads  on  the  western  portion,  without  increasing 
vehicle  hours;  and  be  it  further  ... 

RESOLVED,  That  this  Commission  authorizes  discontinuance 
of  some  of  the  bus  stops  within  St.  Francis  Wood;  and  be  it 
further  ,        ^       .     ^.  ^ 

RESOLVED,  That  this  Commission  supports  the  relocation 
of  the  east-bound  bus  stop  at  St.  Francis  Circle  portals  to 
the  west-side  of  Junipero  Serra  Boulevard. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
dt  its  meeting  of    g  g  jggj 


'^cretary,  PvMic  Utilities  CommissioW' 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


traffic  congestion  In  the  v-fcinit/  of  City 
two-way  operation  of  buses  on  relatively 
cets;  and 

WHEREAS,  Municipal  Railway  motor  coach  line  ,  g^^j^j^e 

bs  i  t 

No.  19-POLK  was  rerouted  September  10,  1980;  and 

r:Mk..Vtu,  rriat  routes  36-f/!;RAiOHA  and  43-MA^^;0Nyr       ^h^nof^d  ac 
WHEREAS,  On  May  26,  1981,  the  Public  Utilities  ^"^^ 


Commission  conducted  a  review  of  all  route  changes 

^ute 


effective  September  10,  1980;  including  line  19-P0i:iK;  ' 


now  therefore,  be  it 

RESOLVED,  That  pursuant  to  receipt  of  public  comments 

and  written  communications  this  Commission  authorizes 

restoration  of  a  portion  of  line  19-POLK  to  its  former 

route  as  follows: 

Northbound:  via  existing  route  to  Larkin  Street 
thence  via  Geary  Street  to  the  resumption  of  the 
existing  route  at  Polk  Street,  and 

Southbound:    via  existing  route  to  Polk  Street 
thence  via  Post  Street  to  the  resumption  of  the 
existing  route  at  Hyde  Street 

and  be  it  further 

RESOLVED,  That  this  route  will  be  subject  to  review 

at  the  time  the  Commission  considers  rerouting  the 

line  No.  25-SAN  BRUNO  and  other  related  routes  in  the 

northern  quadrant  of  the  City. 


I  hsrehy  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at iu  meeting  of   ,  .    ,  .   2  6  J,98j_ 


Secretary^  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FaANCISCO 
RESOLUTION  -  <'"*^  ? 


WHEREAS,  There  is  traffic  congestion  in  the  vicinity  of  City 
College  exacerbated  by  two-way  operation  of  buses  on  relatively 
narrow  residential  streets;  and 

WHEREAS,  The  minor  re-routing  described  herein  would  reduce 
operating  difficulties  and  safety  problems;  now,  therefore,  be  it 

RESOLVED,  That  routes  36-MIRALOMA  and  43-MASONIC  be  changed  as 
fol lows: 

36-MIRALOMA  (Temporary  Route) 

SOUTHBOUND:    via  existing  route  to  Monterey  Boulevard,  thence 
via  Gennessee  Street  to  the  resumption  of  the  existing  route 

at  Judson  Avenue.  work  it  t©  b'e  ij^rfomed 

') 

43-MASONIC  (Temporary  Route) 

NORTHBOUND:    via  existing  route  to  Judson  Avenue,  thence  via 
Foerster  Street  to  the  resumption  of  the  existing  route  at 
Monterey  Boulevard. 

mt&  r«^c*ivecl  and  opeaed  publicly  «m 

/^lore,  ¥e  I  fc    "  ^ 

'   •■^Isaloa  hereby  ^.waxd^  E&tch  Ketchy 

Llgfe^tittE  Wofit,  l«t         amoiwat  of  $790, to 

,  ,iict$  all  otker  bld^  for 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
atitsmeetvng  of    '^^  ^^^^ 


Secretary  and  Assistant  General  Manager 


mmc  oTiuTigs  commissson 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

 LlsTTIii^wAs^ 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  661  furnishing  and 
installing  a  street  lighting  system  and  related  work  is  to  be  performed 
under  the  Trolley  Overhead  Program,  with  95%  financial  assistance  from  the 
State  Government;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
May  14,  1981;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy 
Contract  No,  661,  No.  55  Sacramento  Electrification  Project,  Drumm 
Street  to  Walnut  Street,  Street  Lighting  Work,  in  the  amount  of  $790,998  to 
Abbett  Electric  Corporation,  1850  Bryant  Street,  San  Francisco,  California  94110, 
as  the  lowest  regular  and  responsible  bidder,  and  rejects  all  other  bids  for 
the  work. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.    2  6  1981 


Secretary  and  Assistant  General  Manager 


8*-' 


PUBLIC  yiiLITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO. J!rir^ 


RESOLVED,  That  this  Commission  hereby 
accepts  the  work  as  being  satisfactorily  comple- 
ted and  approves  final  payment  in  the  amount  of 
$1,410.00  to  Garretson-Elmendorf-Zinov-Reibin, 
Architects  and  Engineers  for  professional  services 
relating  to  the  design  of  the  Millbrae  Suburban 
Headquarters  under  contract  dated  September  25, 
1919. 


as 


:.f  actorily 


nal  pa- 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^   ^    l^AY     2  6  1981 

at  Its  meeting  of.  •   ^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCl&CO 

81-3217 

RESOLUTION  ^  ,  ,„ 


RESOLVED,  That  this  Cormnission  accepts  the  work 
performed  under  Hetch  Hetchy  Contract  No.   660,  Conversion 
of  Patrick  Henry  School,  Floor  Covering,  as  satisfactorily 
completed;  authorizes  an  extension  of  time  for  unavoidable 

11  y 

delays  of  3  calendar  days;  and  authorizes  final  payment 
in  the  amount  of  $17,341.50     to  the  Contractor, 
James  A.   Smith  Company. 

^■'^  to  ^  ■.. factor,  Handaii  B« 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


dt  its  meeting  of. 


I 


ML_iiJ2ai 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No..  '^'^  " 


RESOLVED,  That  this  Commission  accepts  the  work 
performed  under  Hetch  Hetchy  Contract  No.  627,  Moccasin- 
Newark  Transmission  Line,  Paint  Steel  Towers,  as  satisfactorily 
completed;  authorizes  an  extension  of  time  for  unavoidable 
delays  of  27  calendar  days;  and  authorizes  final  payment  in 
the  amount  of  $6,173«08  to  the  Contractor,  Randall  B, 
List  Painting. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

I     MAY     2  6  1981 

<3i  Its  meeting  cj  ,  />*^ 


Secretary,  Puhtic  Utilities  Cibmmisdm 


FUBLiC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO  '' 
RESOLUTION  IMoV'-^  j^rf^x^-f^ 


.:.L&  UMTdssXcKi  approves  the  riOn-<:ivi.l 

als  rrBde  by  the  ■  ..I  ^^-;:r'-r^-:  ■ 

■oectxon  i.SOi,  per 
i  Sto1c3^  %n3Qint«*s,  Piiblic 

■11  Servioe  Ratiovals, 
RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Hetch  Hetchy  Contract  No,  618,  New  Instrument  Room,  Tesla  Portal, 
as  satisfactorily  completed;  approves  Credit  Modification  of  Contract  No,  1 
in  the  amount  of  $1,459.63;  authorizes  an  extension  of  time  for  unavoidable 
delays  of  6  calendar  days;  and  authorizes  final  payment  in  the  amount  of 
$7,532.03  to  the  Contractor,  Paul  F.  Klingborg  Co, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubUc  Utilities  Commissioir^. 

«. of.  ^    I^AY     2  6  1981 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No._z£±i:  ';±±££^Jl 


>roves 

RESOLVED,  That  this  Comnissico  approves  the  non-Civil 

'';"?misges  ... 

Service  appointments  and  removals  made  by  the  General  Manager 
of  Public  Utilities,  pursuant  to  Charter  Section  3.501,  per 
lists  titled  "List  of  non-Civil  Service  ^pointees.  Public 
Utilities,  April,  1981"  and  "List  of  non-Civil  Service  Rerrovals, 

Public  Utilities,  April  1981."  ! 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   MAY         2  6 


Secretary  and  Assistant  General  Manage 


1 


\ 


1 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  ^     


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  April  1981,  of  charges  for  damages 
against  miscellaneous  debtors,  San  Francisco  Water  Department, 
in  the  amount  of  $1,436.33.  rT  rf^.,?  k^^SX  12;, 


mid 


''U2,  CL0148. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
dt its  meeting  of   MAY  2.6  1981   ^„„/!).  ^ 


Secretary,  Public  Utilities  Commission 


1 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  .  


RESOLVED,    That  this  Commission  hereby  approves, 

—J 

in  accordance  with  Resolution  No.  77-0184,  adopted  April  12,^^^^ 
1977,  payment  of  claims  in  the  amount  of  $65,760.71,  "^^^^  Q^-^ts^^f^^it 
by  the  Municipal  Railway,  month  of  April,  1981,  per  --^^^-^^  ^-^  ^j^^ 
Revolving  Fund  Direct  Payment  Nos.:    CL0143,  CL0147,  CLOISO,:^^ 
CL0152,  CL0153  and  Direct  Payment  Nos.:    CL0142,  CL0148. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  >     MAY     2  6  1981      /}  n  /? 

at  Its  meeting  of    ..   ^  ™„_^CyL=-....-™,,j6====«-^^        //  / 


Secretary,  Public  Utilities  Commission 


j 

i 


I 


PyBLIC  UTiLITIES  COyMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


■■■■■  "         Si --^5223 

RESOLUTION  No.  ,  . 


RESOLVED,  That  this  Coiranission,  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  the  Water 
Department  General  Manager  and  Chief  Engineer,  and  the  City 
Attorney,  hereby  approves  the  transfer  to  the  City  and  County 
of  San  Francisco  General  Fund  of  San  Francisco  Water  Department 
Consumers '  Guarantee  Deposits  unclaimed  for  three  years  in  the 
amount  of  $11,865.67  per  San  Francisco  Water  Department  list  of 

April  21,   1980.  ve 

er 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  MAY      2  6  1981 

at  Its  meeting  oj  -___,„__„_  —  .  -,  — ™. — — 


Secretary,  Public  Utilities  Commis&kin 


FUeilC  SJTILmES  COMMSSSiON 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

ID'"!        '^'v*'""^  'I 

RESOLUTION  m^.  iJ^^'^k 


iv:.  "-set  has 

"  -rct'*  Slab"* act  to 

WHEREAS,   that  certain  0.2  30  acres  of  City 
owned  land  being  the  remaining  portion  of  the 
Belmont  Reservoir  Tract,  Parcel  37  according  to  -^^ 
San  Francisco  Water  Department  records  and  as 
shown  on  Drawing  B-2231  is  recommended  by  the 
Water  Department  to  be  declared  surplus  and^ 
offered  for  sale,  and 

WHEREAS,   that  proposed  sale  of  land  shall 
be  subject  to  a  consideration  to  be  determined 
by  the  Real  Estate  Department,  now  therefore,  be 
it 

RESOLVED,   that  this  Commission  hereby  approve 
the  subject  property  to  be  declared  surplus  to  Water 
Department  needs  and  authorizes  the  Director  of  Pro- 
perty to  prepare  the  necessary  legislation  for  the 
enactment  by  the  Board  of  Supervisors  to  consummate 
the  execution  of  sale. 


i;eB  during 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY     2  6  1981 

at  Its  meeting  of.  ,  ^  ^* 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  Ji:'**^.3^.^^.^r^ 

WHEREAS,  The  Cable  Car  Rehabilitation  Project  has 
obtained  a  "Detemination  of  No  Adverse  Effect"  subject  to 
ten  specific  conditions  under  procedures  mandated  by  the 
National  Historic  Preservation  Act  of  1966,  as  amended,  and 

WHEREAS,  One  of  the  stipulations  specifies  that 
significant  elements  of  the  Cable  Car  system  are  to  be 
recorded  to  standards  established  by  the  Uo  S.  Department  : 
of  the  Interior's  National  Architectural  and  Engineering 
Record  (NAER);  and  '^'^'^ 

WHEREAS,  The  Heritage  Conservation  and  Recreation 
Service  (HCRS)  of  the  Department  of  the  Interior,  of  which 
NAER  is  a  bureau,  undertakes  recording  and  inventory  projects 
throughout  the  United  States  each  summer  utilizing  architecture, 
engineering,  history,  and  preservation  students  and  faculty 
members;  and 

WHEREAS,  HCRS  has  developed  a  draft  agreement  for 
a  project  to  record  the  Cable  Car  system  during  the  summer 
of  1981  at  a  cost  not  to  exceed  $41,000;  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  does 
hereby  authorize  the  Utilities  Engineering  Bureau  to  execute 
the  proposed  agreement  with  HCRS  for  the  required  recordation 
project  subject  to  the  concurrence  of  appropriate  local 
agencies  and  UMTA. 


I  hereby  certify  that  the  joregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  ^wmmm 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


WHEREAS,  All  work  under  Contract  No.  MR-614, 
"Fare  Collection  and  Extraction  System",  was  completed  by 
Keene  Corporation,  contractors,  on  July  16,  1979;  and 

WHEREAS,  The  completion  of  said  work  did  not  occur  ,;^tat€S 
until  700  calendar .days  had  elapsed  beyond  the  time  limit  j 
for  completion  of  the  work  set  forth  in  the  contract;  now, 

therefore  be  it  -i 

A& 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  Contract  f©jr 

..:  the 

Modification  No,  2  in  the  credit  amount  of  $113,280.53  to 
adjust  the  contract  amount  to  reflect  the  sales  tax  actually 
paid  and  to  accept  the  offer  of  Keene  Corporation  in  the    §  f^i^ 
amount  of  $92,500,00  in  settlement  of  City's  claim  against^i.^.^ 
Keene  for  liquidated  damages. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of.   •      Ml       2  6  1981  /7 


Secretary  and  Assistant  General  Manager 


I 


PUBLIC  UTILITIES  COMMISSIOi^ 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


WHEREAS,  The  State  of  California  has  made  $1,000,000 
available  through  SB  1879   (Section  99315,  Chapter  1349,  Statutes 
of  1976)  for  an  extension  of  the  MUNI  Metro  system  from 
Embarcadero  Station  to  the  Southern  Pacific  Depot  at  4th 
and  Townsend  Streets,  and 


WHEREAS,  $340,000  of  this  amount  has  been  designated  as 
available  for  use  for  alternative    analyses  and  environmental 
assessment  in  conjunction  with  this  project  and  the  California 
Department  of  Transportation  (CalTrans)  has  indicated  a 
willingness  to  allow  additional  portions  of  said  funds  to  be 
so  allocated  if  necessary,  and 

WHEREAS,  SB  1879  made  available  an  additional  $40,000  for 
improved  interface  between  MUNI*s  trolley  coach  lines  and  the 
Golden  Gate  Ferries,  and 

WHEREAS,  The  City  is  currently  participating  with  the 
Metropolitan  Transportation  Commission  and  the  California 
Department  of  Transportation  in  an  environmental  analysis  for 
the  Interstate  280  Concept  Program,  which  analysis  is  to  be 
undertaken  under  the  joint  direction  of  the  three  agencies,  but 
under  formal  contract  to  CalTrans,  and 

WHEREAS,  The  Interstate  280  Concept  Program  incorporates 
the  two  separate  projects  cited  earlier  and  funded  under 
SB  1879;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager 
of  Public  Utilities,  representing  the  City,  to  make  available  to 
CalTrans  funds  authorized  under  SB  1879  up  to  the  full  amount 
of  $1,040,000,  provided  such  funds  are  utilized  consistent  with 
the  purposes  for  which  they  were  originally  made  available  to 
the  City  through  this  Commission. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


at  it§  meeting  of 


r 


i 


I 
i 


i 


I 


MINUTES 
PUBLIC  UTILITIES  COiMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Dianne  Feinstein 
Mayor 

Room  282,  City  Hall 
2:00  P.M. 
June  9,  1981 

COMMISSIONERS 
John  M.  Sanger,  President 
H.  Welton  Flynn,  Vice  President 
Peter  McCrea 
Nancy  C.  Lenvin 
Thomas  Hsieh 


DEPARTMENTS 


BUREAUS 


Hetchy  Hetchy  Project 


Engineering  and  Construction 
Management 


Water  Department 


Administration 


Municipal  Railway 


Financial  Management 


Information  Systems 


Performance  Monitoring 


Energy  Conservation 


Richard  Sklar 


GENERAL  MANAGER 


Romaine  A.  Smith 
SECRETARY 

81-096 


Call  to  Order:     2:12  P.M. 

Present:     President  John  Mc  Sanger,  Vice  President  H.  Welton  Flynn 
Commissioner  Thomas  Hsieh  arrived  at  2:15  P.M. 
Commissioner  Nancy  C.  Lenvin  arrived  at  2:22  P.M. 

Absent:      Commissioner  Peter  McCrea 

A  tape  of  the  meeting  is  on  file  in  the  Office  of  the  Secretary 
of  tho  Public  Utilities  Commission. 


RESOLUTION 
NO. 

On  motion  of  Flynn,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

81-0228    E    Approving  plans  and  specifications  as  prepared  and 
recommended  by  staff,  and  authorizing  bid  call 
under  Hetch  Hetchy  Contract  No.  645  —  Station  J, 
Equipment  Installation  and  related  work,  estimated 
to  cost  $328,000. 

Votes:     Ayes  -  Sanger,  Flynn,  Hsieh 

On  motion  of  Flynn,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

81-0229    E    Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  bid  call 
under  Hetch  Hetchy  Contract  No.  658  —  Moccasin 
Housing  Units,  Rehabilitate  Heating  and  Cooling 
Systems,  estimated  to  cost  $41,200. 

Votes:     Ayes  -  Sanger,  Flynn,  Hsieh 

On  motion  of  Flynn,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

81-0230    E    Rejecting  all  bids  received  on  May  14,  1981,  under 
Hetch  Hetchy  Contract  No.  572  —  Priest  Reservoir 
Diversion  Channel. 

Votes:     Ayes  -  Sanger,  Flynn,  Hsieh 

On  motion  of  Flynn,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

81-0231    E    Rejecting  the  bid  received  on  May  14,  1981  under 
Water  Department  Contract  No.  WD-1802  — 
Construction  of  Irrigation  System  at  Lombard 
Reservoir,  as  being  too  costly,  and  directing 
the  Utilities  Engineering  Bureau  to  readvertise 
for  bids  under  Specification  WD-1802R, 

Votes:     Ayes  -  Sanger,  Flynn,  Hsieh 


81-097 


n 


On  motion  of  Flynn,  seconded  by  Hsieh,  ■ 
the  following  resolution  was  adopted: 

81-0232    E    Awarding  of  Water  Department  Contract  No.  1742R  — 
Sealing  of  Roof  Expansion  Joints,  Sunset  Reservoir, 
to  All  American  Roofing,  second  low  bidder,  in 
the  amount  of  $101,010. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 

On  motion  of  Flynn,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

81-0233    E    Approving  a  transfer  of  funds  in: the^^ajnaaftf  of 
$12, 302 o 71  to  cover  final  payment  under  Water 
Department  Contract  No.  WD-1740R  —  Construction  of 
Suburban  Facilities  -  Millbrae,  in  favor  of 
Ralph  Larsen  &  Son,  Inc. 

Votes:     Ayes  -  Sanger,  Flynn,  Hsieh 

On  motion  of  Flynn,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 


81-0234    W    Approving  write-offs  in  the  amount  of  $6,801.96  as 
acted  upon  by  the  Water  and  Sewer  Lien  Committee. 

Votes:     Ayes  -  Sanger,  Flynn,  Hsieh 

On  motion  of  Flynn,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

81-0235    F    Requesting  the  Controller  to  approve  the  transfer 
of  funds  in  the  amount  of  $70,115.48  to  City 
Attorney. 

Votes:     Ayes  -  Sanger,  Flynn,  Hsieh 

On  motion  of  Flynn,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

81-0236    A    Approving  compromise  settlements,  and  collection 
of  damage  claims  which  the  Municipal  Railway  has 
against  miscellaneous  debtors,  in  the  amount  of 
$9,507,  month  of  April,  1981. 

Votes:     Ayes  -  Sanger,  Flynn,  Hsieh 

On  motion  of  Flynn,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

81-0237    A    Approving  settlement  of  the  unlitigated  claim  of 
James  F.  Marino,  Superior  Court  No.  758-332,  in 
the  amount  of  $6,000  and  requesting  the 
Controller  to  draw  warrant  in  payment  of  said 
claim  against  the  San  Francisco  Water  Department. 

Votes:     Ayes  -  Sanger,  Flynn,  Hsieh 


81-098 


On  motion  of  Flynn,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 


81-0238    E    Awarding  Municipal  Railway  Contract  No.  MR-689  — 
Special  Machine  Shop  Modifications,  24th  and 
Utah  Streets,  in  the  total  amount  of  $239,000, 
to  Dalzell  Corporation,  Emeryville,  California, 
and  all  other  bids  are  hereby  rejected. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 

On  motion  of  Hsieh,  seconded  by  Flynn, 
the  following  resolution  was  adopted: 

81-0239    E    Authorizing  the  Chief  Engineer  and  Deputy  General 
Manager  to  negotiate  a  professional  services 
contract  No.  PS-161  with  Earth  Sciences  Associates 
in    an  amount  not  to  exceed  $328,000  to  perform 
seismic  safety  investigation  of  San  Andreas 
Dam  Phase  II  and  Pilarcitos  Dam. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 

On  motion  of  Hsieh,  seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

81-0240    H    Declaring  two  pieces  of  Hetch  Hetchy  Parcel  No. 

376(2),  Tuolumne  County,  surplus  to  the  needs 
of  Hetch  Hetchy,  and  authorizing  the  Director 
of  Property  to  prepare  the  necessary  legislation 
for  the  enactment  by  the  Board  of  Supervisors 
for  the  transfer  of  said  property  and  property 
rights  at  a  current  fair  market  value  of 
$1,000. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 

On  motion  of  Flynn,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

81-0241    H    Authorizing  the  General  Manager  of  Hetch  Hetchy 
Water  and  Power  to  execute  a  contract  with  the 
University  of  California  at  Davis,  for 
Fisheries  Evaluation  Study  of  Eleanor  Creek, 
Cherry  Creek,  and  Lake  Eleanor,  Yosemite 
National  Park. 


Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 

On  motion  of  Lenvin,  seconded  by  Flynn, 
the  following  resolution  was  adopted: 

81-0242    F    Authorizing  the  Assistant  General  Manager, 

Finance,  to  apply  for,  receive  and  expend  state 
discretionary  funds  in  the  amount  of  $342,300 
from  the  Business,  Transportation  and  Housing 
Agency  for  subsidized  taxi  services  for 
handicapped  persons. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


81-099 


On  motion  of  Hsieh,  seconded  by  Flynn, 
the  following  resolution  was  adopted? 

81-0243     F    Authorizing  the  Assistant  General  Manager ,  Finance, 
Public  Utilities  Commission,  to  apply  for,  accept 
and  expend  State  Transit  Assistance  funds  for 
Municipal  Railway  capital  and  planning  projects 
in  fiscal  year  1981-82. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 

On  motion  of  Hsieh,  seconded  by  Flynn, 
the  following  resolution  was  adopted s 

81-0244    F    Approving  Amendment  to  Rule  6,  Section  E,  Rules 
and  Regulations,  Public  Utilities  Commission 
Revolving  Fund,  and  requesting  Controller's 
concurrence  in  amendment,  effective  with  the 
commencement  of  July  Fast  Pass  sales. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 

On  motion  of  Lenvin,  seconded  by  Flynn, 
the  following  resolution  was  adopted: 

81-0245    F    Requesting  the  San  Francisco  Municipal  Railway 
Improvement  Corporation   (S.F.M.R. I .C. )  to 
release  $31,000  to  provide  local  match  for  the 
Market  Street  Study  so  that  it  can  commence, 
with  the  understanding  that  the  funds  will  be 
returned  upon  receipt  of  the  pending  State 
Transit  Assistance  Funds. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 

On  motion  of  Hsieh,  seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

81-0246    F    Authorizing  staff  to  submit  to  the  Mayor  for 
inclusion  in  the  1981-82  Hetch  Hetchy  Water 
and  Power  budget,  various  projects,  totalling 
$180,000,  for  lighting  modifications  in  order 
to  conserve  energy. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 

On  motion  of  Flynn,  seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

81-0247    A    Scheduling  of  the  next  regular  meeting  of  the 

Public  Utilities  Commission,  Tuesday,  June  23,  1981, 
at  12:00  Noon,  in  Room  282  City  Hall,  in  order  to 
accommodate  meeting  of  the  Finance  Committee  of  the 
Board  of  Supervisors,  at  3:00  P.M.,  at  which  time 
there  will  be  a  hearing  of  the  Public  Utilities 
Commission's  budget  request  for  fiscal  year 
1981-82. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


81-100 


V 


Resolution  Wo.  81-0232 — Awarding  VJD-1742R  to  All  American 
Roofing. 

Mr.  Bob  McDonald,  representing  the  San  Francisco  Building  and 
Construction  Trades  Council,  questioned  the  award  of  this 
contract  to  a  San  Jose  firm  and  asked  if  the  Administrative  Code 
gives  preference  to  San  Francisco  bidders. 

Commissioner  Flynn  stated  that  residents  are  to  be  given 
preference  by  the  general  contractor. 

President  Sanger  stated  that  in  the  case  of  construction  contracts 
the  Commission  is  required  to  award  to  the  lowest  bidder,  except 
when  there  are  errors  in  the  bid  documents. 

************* 

Item  No.  9— Regarding  circulating  a  Request  for  Proposal  for 
consultant  services  to  train  engineering  personnel. 

President  Sanger  directed  that  this  item  be  continued  to  the 
next  meeting  and  that  the  Commission  receive  copies  of  the 
draft  Request  for  Proposal  and  an  estimate  of  cost. 

************* 

Resolution  No.  81-0246 — Authorizing  inclusion  in  the  1981-82 
Hetch  Hetchy  Water  and  Power  budget  of  various  projects 
totalling  $180,000  for  lighting  modifications  in  order  to 
conserve  energy. 

Mr.  Sklar  reported  that  Mr^  Flint  Nelson,  Director,  Bureau 
of  Energy  Conservation,  has  identified  several  lighting 
retrofit  projects  to  reduce  energy  consumption  that  can  be 
included  in  the  1981-82  budget  with  the  approval  of  the  Commission 
and  the  Mayor.     This  would  be  a  one-time  expenditure  of 
approximately  $179,000  with  an  average  pay  back  of  eleven  . 
months . 

************* 
Item  No.  14— Status  of  1981-82  budget. 

Mr.  Andy  Moran,  Director  of  Budget  Analysis,  reported  that  the 
Mayor  removed  from  the  budget  all  costs  and  revenues  asso- 
ciated with  the  downtown  development  fee  or  assessment  district 
due  to  pending  litigation.     Funding  for  the  System  Computer 
Technology,  SCT,  contract  was  not  inserted.     He  said  approxi- 
mately 80  new  positions  were  deleted,  leaving  47  new  positions 
for  next  year.     Due  to  different  methods  of  calculation, 
Municipal  Railway  platform  hours  will  be  increased.  Reductions 
for  each  department  were  discussed  in  detail.    The  effect 
of  the  approved  budget  level  upon  service  will  be  reported 
to  the  Commission  after  the  budget  has  cleared  the  Board 
of  Supervisors. 


************* 


81-101 


1^: 


Resolution  No.  81-0247 — Rescheduling  the  next  regular  meeting 
of  the  Conunission  to  Tuesday,  June  23,  1981,  at  12:00  noon 
in  Room  282,  City  Hall. 

President  Sanger  announced  that  there  is  a  scheduling 
conflict  for  the  next  Commission  meeting  because  the 
Finance  Committee  of  the  Board  of  Supervisors  will  hear  the 
Public  Utilities  Commission  budget  the  same  afternoon. 
Commissioner  Flynn  moved  to  reschedule  the  next  regular 
meeting  to  12s 00  noon,  June  '23;  1981.     Commissioner  Hsieh 
seconded. 


THEREUPON  THE  MEETING  WAS  ADJOURNED:     4:03  P.M. 


ROMAINE  A.  SMITH 


SECRETARY 


81-102 


PmUC  UTiLITiES  COMMISSiOH 

CITY  AND  CbtJNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.^- 


WHEREAS,  Under  E^cl- Hetchy  Contract  No,  645,  installation  of  '-"'•'^'^ 
transit  power  substation  equipment  and  reiate(^  work  is  to  be  performed 
under  the  Power  Improvement  Program,  with  financial  assistance  from  the 
Federal  Government;  and        '^•"-"'m'OTmGX.:'!?^)-, ,  6M  vv     ' ;^.v:.:. 

WHEREAS,  In  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22(a)  of  the  San  Francisco  Administrative  Code,  the 
Department  of  City  Planning  determined  this  project  to  be  categorically 
exempt  under  the  State  Guidelines  for  implementation  of  the  California 
Environmental  Quality  Act;  now,  therefore,  be  it  '"^"^^ 

RESOLVED,  That  the  Commission  approves  the  plans  and  specifications 
as  prepared  and  recommended  by  staff,  and  hereby  authorizes  bid  call  for 
Hetch  Hetchy  Contract  No,  645,  Station  J,  Equipment  Installation  and 
Related  Work, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Pulolic  VtiMel  Commis^^ 
at  its  meeting  of  JUNE        9  1981 


''/9 — --f^  /  ^ 

Secretary  and  Assistant  General  Manager 


FUBLIC  UTILITIES  COMMISSiOH 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  approves  the  plans  and  specifications 
as;  prepared  and  recommended  by  staff,  and  hereby  authorizes  bid  call  as 
follows;  '"^-i  Iac»,  1570 

a^-...,  -u...      HETCH  HETCHY  CONTRACT  NO.  658         ssiouxit!  of  $210,580 

MOCCASIN  HOUSING  UNITS  ^t*-- 
REHABILITATE  HEATING  AND  COOLING  SYSTEMS  -^to^^  "^^"^^^  it  is 
and,  be  it  further  .>urify  ot  S&n  .  ■:co  that  th& 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter 
31,  Section  31 » 22 (a)  of  the  San  Francisco  Administrative  Code,  this 
project  is  hereby  determined  to  be  categorically  exempt  from  the 
California  Environmental  Quality  Act  under  Class  1(b)  as  set  forth  in 
the  permanent  list  of  categorical  exemptions  adopted  by  the  City  Planning 
Commission  on  December  4,  1975, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Puhhc  Utilities  Commission 

.     ..    ,  "'M'^     9  1981 

at  Its  meeting  oj.  ^  ^  


Secretary  and  Assistant  General  'Manager 


FUBUC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO  ' 


RESOLUTION  NO- 


r^e^ect  the 
-    -'DO  Gc...      ,  and  foe  it 

WHEREAS,  Bids  were  received  on  May  14,  1981,  for  Hetch  Hetchy 
Contract  No,  572,  Priest  Reservoir  Diversion  Channel;  and 

WHEREAS,  The  low  bid,  submitted  by  R  &  D  Watson,  Inc.,  1570 
The  Alameda,  Suite  #110,  San  Jose,  California,  in  the  amount  of  $210,580 
was  substantially  higher  than  the  Engineer's  Estimate;  and 

WHEREAS,  It  has  been  determined  by  this  Commission  that  it  is 
in  the  best  interests  of  the  City  and  County  of  San  Francisco  that  the 
bids  received  for  this  work  be  rejected;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  all  bids  received 
on  May  14,  1981,  for  said  Hetch  Hetchy  Contract  No,  572. 


I  hereby  certify  that  the  foregoing  resolution  was  aB^a^tedi  by  the  Public  Utilities  Commission 

JUNE     9  1981 


at  its  meeting  oj. 


Secretary  and  Assistant  General  Manager 


POBLIC  UTILiTIgS  COMMISSIOH 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


r:.:  thls'  Commisslon  hereby  awards 

RESOLVED,   that  this  Commission  reject  the 
bid  received  on  May  14,   19  81  for  Specification 
WD-1802  -  Construction  of  Irrigation  System,  at 
Lombard  Reservoir  as  too  costly,  and  be  it 

FURTHER  RESOLVED,  that  this  Commission  of  ing 
directs  the  Utilities  Engineering  Bureau  to  re- 
advertise  for  bids  under  Specification  WD-18  02R.- 

bids 

-:-;t.ed,  ^ 


I  hereby  certify  that  the  foregoine  resolution  was  adopted  by  the  Public  Utilities  Commission 

I   UUNE    9  1981 

at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITSES  COMMSSStO^f 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn.  -  ^ 


33 


RESOLVED,  That  this  Commission  hereby  awards 
to  All  American  Roofing  as  the  lowest  regular  and 
responsible  bidder.  Water  Department  Contract  No. 
1742R  -  Sealing  of  Roof  Expansion  Joints,  Sunset 
Reservoir,   in  the  amount  of  $101,010,00,  and  be  it 
further 

RESOLVED,  That  the  request  of  Western  Roofing 
Service  to  withdraw  its  apparent  low  bid  of  $64,043.00 
based  on  a  clerical  error,  be  accepted,  as  recommended 
by  the  City  Attorney's  Office,  and  that  all  other  bids 
for  the  above  described  work  are  hereby  rejected. 


«,« ji.  w  & 


^appropriation  to  co^er^the 


in  the 


71  f 

riation  Ho,  4 


^-  •.v-AW-ui  Suburban  Faci.iiti 


-  That 
of 

-ui 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

...™..„sof,  ^    JUNE     9  m\ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

G3TY  AND  COUNTY  OF  SAN  FRAHC18CO 


RESOLUTION  Mn.  'il'33<^.l 


iion 


WHEREAS,  by  Resolution  No.   81-0185,  this 
Commission  approved  final  payment  in  the  amount  of 
$50,096.67  in  favor  of  Ralph  Larsen  &  Son,  Inc., 
under  Water  Department  Contract  No.  1740R- 
Construction  of  Suburban  Facilities  -  Millbrae, 
California;  and 

WHEREAS,  there  is  insufficient  funds  in  the 
Suburban  Facilities  appropriation  to  cover  the 
final  payment; 

NOW,   THEREFORE,  BE  IT  RESOLVED,  That 
this  Commission  hereby  approves  a  transfer  of 
fund  in  the  amount  of  $12,302.71  from  Appropri- 
ation No.  47-00-00-32-868-387217-2690-100-01 
Unallocated  to  Appropriation  No.  47-00-00-32- 
868-387217-2690-110-01  Suburban  Facilities. 


\ 


I  hereby  certify  that  the  joregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  r    'JUNE     9  1981 

its  meeting    -- .  -„  -  - ,   


Ssc/stmy,  Public  VUUti&  Commkmn 


PUBLIC  UTIUTSES  COyMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOUUTION  ^>3j^'^  <A'^'S'^ 


i^JHEAREAS,  Ordinance  No.   200-77  provides  that 
the  Water  and  Sewer  Lien  Committee  shall  have  the  aut- 
hor itj;  to  write  off  uncollectible  delinquent  accounts 
less  than  fifty  dollars  ($50,00)5  ^'^^ 

\ivT4EAREAS,  Such  Ordinance  further  requires  noti- 
fication of  such  action  to  the  Public  Utilities  Commission 
and  the  Chief  Administrative  Officer:  and  _ 

V-JHEAREAS,  The  Water  and  Sewer  Lien.  Committee  at 
its  meeti'iig  of  May  7y  'i^8f.'  'A\xtl'ioxlzed  tHd '  write'""'of  f  ' 
of  881  closed  water  accounts  totaling  $6,801.96  that  ''^^ 
were  uncollectible*  therefor^,  be  it 

RBSdL\mf),  That  the  Publ'ic  Utilities  Conimf J#iotf'^ 
approves  write  offs  in  the  amount  of  $6, 301o96  a^  a6t^<6d 
upon^-!3y  %fife^at-fe  '-and-Sf^     ;Lifen  Corarad^^        per  'i^kt  oS^^ 
f  i  1  e  '  wi'tli  tfie  Sati'  Fr ahci  s co  Wa^fef  'Depar ttneh t ' 


I  hereby  certify  that  the  foreeoine  resolution  was  adopted  by  the  Public  Utilities  Commission 

f   yUNE     9  1981 

at  its  meeting  of.  


Secretary  and  Assistant 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO. 
RESOLUTION  Not 


-  .-'"'xrm.  i  fl:  fs  '*  {•^■'li.   f'f)  |» 


-i.  >  1 


WHEREAS,   The  Water  Department  of  San  Francisco  faces 
a  deficit  in  litigation  costs  to  the  City  Attorney's  for  the 
current  fiscal  year,   therefore,   be  it 

RESOLVED,   That  this  Commission  hereby  requests  the 
Controller  to  approve  the  transfer  of  funds  in  the  amount 
of  $70,115.48  from  #47-00-00-32-001-387019-3300  Light,  Heat 
and  Power  to  #47-00-00-32-001-387019-3020  City  Attorney. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
t  its  meeting  of.  j      JUN£  ^ 


Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

4Zi -4      fl.         «■■ ' 


RESOLUTION  im;-).*°-»'^-      —  ^^^^-^ 


RESOLVED,  That  this  Commission  on  the 
recommendation  of  the  General  Manager  of  Public 

Utilities,  Department  Managers,  and  the  City 

cae  Qiief  Claims 

Attorney,  hereby  approves  compromise  settlements, 
month  of  April,  1981,  total  amount  billed:  $10,429.66, 

-.ridr 

total  compromise  settlements:  $6,793.03;  and  approves 

it,  ; 

collections,  month  of  April,  1981,  amount  of 
$9,507.00,  for  payment  of  damage  claims  which 
the  Municipal  Railway  has  against  miscellaneous 
debtors,  per  lists  dated  April  30,  1981. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Pubhc  UtiUties  Commission 

at  its  meeting,  of.   ^     JUNE      9    1981    A   /y  ^ 


Secretary  and  Assistant  General  Manager 


I 


/ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


■In 


RESOLUTION  No 

re  r«!0ef\^■■^^'  in  Ma^f  6,  I® 81  for 
RESOLVED,  That  on  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  and  Chief 
Engineer  of  San  Francisco  Water  Department,  the  Chief  Claims 
Agent  thereof,  and  the  City  Attorney,  this  Commission  approves 
settlement  of  the  unlitigated  claim  of  James  F.  Marino,  Superior 
Court  Wo.  758-332,  against  the  San  Francisco  Water  Department, 

s  1  c  ^  i' 

in  the  amount  of  $6,000.00;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such 
funds  as  are  or  will  be,  legally  available  in  payment  of  said 
claim  against  the  San  Francisco  Water  Department.  ■/m&M^'^ 

_  •iposai  and 


'111.0  ^  Califoi^ala 


act  tm  »ai&J#ef. 


I  kerehv  certify  that  the  foresoing,  resolution  was  adobted.}rj,  the  Public  Utilities  Commission 

JUNE  9 

dt  its  meeting  tf  „.,„,  .  — » — 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITiES  COMMISSION 

"  '^•^  ''-''■'\      CITY  AND  COUNTY  OF  SAN  FRANCISCO 

 J-  V-wyS-JC? 

I 

WHEREAS,  Bids  were  received  on  May  6,  1981  for 
Municipal  Railway  Contract  No.  MR-689,  Special  Machine  Shop 
Modifications  -  24th  and  Utah  Streets;  and 

WHEREAS,  The  project,  which  is  the  subject  of  this 
Resolution,  has  been  determined  to  be  exempt  from  the  Califor- 
nia Environmental  Quality  Act  (CEQA)  and  the  State  guide- 
lines by  the  Department  of  City  Planning  as  a  Class  1  (b) 
Section  15101  (b)  project;  and 

WHEREAS,  The  first  and  second  low  bidder,  in  the 
opinion  of  the  PUC  Contract  Compliance  Officer,  have  not 
complied  with  the  Federal  Minority  Business  Entrepreneur- 
ship  requirements  as  set  forth  in  the  contract  proposal  and 
that  therefore  neither  were  responsible,  responsive  bidders; 
now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  awards  to 
Dalzell  Corporation,  P.  O.  Box  8284,  Emeryville,  California 
94662,  the  lowest  responsive  and  responsible  bidder.  Munici- 
pal Railway  Contract  MR-689  -  Special  Machine  Shop  Modifica- 
tions -  24th  and  Utah  Streets  in  the  total  amount  of 
$239,000.00  and  that  all  other  bids  for  the  above  described 
work  are  hereby  rejected;  and  be  it  further 

RESOLVED,  That  the  award  of  contract  is  subject  to 
the  concurrence  of  the  Urban  Mass  Transportation  Administra- 
tion. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'    JUNE     9  1981 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


n 


PUBLIC  UTILItlES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION       S  J.;'""»5<t^35^ 


WHEREAS,  under  Section  31.16  of  the  San 
Francisco  Administrative  Code,  this  project  is 
exempt  from  California  Environmental  Quality  Act 
and  the  State  Guidelines;  and 

WHEREAS,  the  Utilities  Engineering  Bureau   

staff  has  interviewed  three  consulting  firms 
pursuant  to  Public  Utilities  Commission  Resolution 
No.   81-0131;  and 

WHEREAS,  the  Chief  Engineer  and  Deputy- 
General  Manager  concurs  with  the  selection  of  Earth 
Sciences  Associates  as  the  best  qualified  consultant 
to  evaluate  the  safety  of  San  Andreas  and  Pilarcitos 
Dams; 

NOW,   THEREFORE,  BE  IT  RESOLVED,   That  this  s 
Commission  hereby  authorizes  the  Chief  Engineer  and 
Deputy  General  Manager  to  negotiate  a  detailed  scope 
of  work  and  execute  a  professional  services  contract 
with  Earth  Sciences  Associates  in  the  amount  not  to 
exceed  $328,000.00  to  perform  seismic  safety  j  aad 

investigation  of  San  Andreas  Dam  Phase  II  and 
Pilarcitos  Dam. 


or 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

-    .  '    JUNE     9  mi 

at  its  meetmg  of    i  '"^"'-       v  '^0}  


( 


PUBLIC  UTILITIES  COMMISSIOII 

CJTY  AND  COUNTY  OF  SAN  FRANCISCO 


WHEREAS,  under  Section  31.16  of  the  San 
Francisco  Administrative  Code,  this  project  is 
exempt  from  California  Environmental  Quality  Act 
and  the  State  Guidelines;  and  3), 

WHEREAS,  the  Utilities  Engineering  Bureau 
staff  has  interviewed  three  consulting  firms 
pursuant  to  Public  Utilities  Commission  Resolution 
No.   81-0131;  and 

WHEREAS,  the  Chief  Engineer  and  Deputy- 
General  Manager  concurs  with  the  selection  of  Earth 
Sciences  Associates  as  the  best  qualified  consultant 
to  evaluate  the  safety  of  San  Andreas  and  Pilarcitos 
Dams ; 

NOW,   THEREFORE,  BE  IT  RESOLVED,   That  this 
Commission  hereby  authorizes  the  Chief  Engineer  and 
Deputy  General  Manager  to  negotiate  a  detailed  scope  y, 
of  work  and  execute  a  professional  services  contract 
with  Earth  Sciences  Associates  in  the  amount  not  to 
exceed  $328,000.00  to  perform  seismic  safety  ^  .aud 

investigation  of  San  Andreas  Dam  Phase  II  and 
Pilarcitos  Dam. 


I  hereby  certify  that  the  foregoing  resolution  wdLs  adopted  hy  the  Public  Utilities  Commissim 


dZ  it§  meeting  &f.^ 


JUNE     9  1981 


1* 


I 


I 

1 


?mUC  UTIUTIES  COMMISSEOM 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTJON  Mn.S'l  '"^ff  S4^Q 

HESOLi'.'   


<?p«'*is€-tt t i^'^i?^  ■  of  •  Tosemi te  Na tlonai 


WHEREAS,  The  State  of  California,  Department  of  Transportation  (CAL-TRANS), 
has  informed  us  that  they  desire  to  purchase  in  fee,  two  pieces  of  Hetch  Hetchy 
Parcel  No,  376(2)  approximately  0,06  acres  in  size,  which  are  required  for  the 
widening  of  Highway  120  near  Groveland;  and  ue 

WHEREAS,  To  mitigate  damages  to  adjoining  property,  the  State  has  requested 
that  we  grant  a  sewer  easement  approximately  0.02  acres  in  size,  over  a  portion  of 
said  Hetph  Hetchy  Parcel  to  the  Groveland  Ceraraunity  Services  District;  and 

WHEREAS,  The  State  has  the  power  of  emminent  domain  and  could  exercise 
this  power  to  acquire  said  property  and  easement;  and  ex.  vviu.  u 

WHEREAS,  The  Director  of  Property  recommends  that  a  direct  sale  of  the 
required  property  and  the  granting  of  said  easement  under  the  threat  of  emminent 
domain  would  be  the  most  economical  and  logical  means  to  transfer  the  said  property; 
and 

is?  Indicated  in  the  -e*;? 
WHEREAS,  The  subject  property  is  surplus  to  the  needs  of  Hetch  Hetchy;  and 

WHEREAS,  The  Director  of  Propert^^  concurs  with  the  State's  appraisal  that 
the  subject  property  and  property  rights  have  a  current  fair  market  value  of  $1,000; 
now,  therefore,  be  it  a  Lae  Ui^i 

RESOLVED,  That  this  Commission  hereby  declares  the  subject  property 
surplus  to  the  needs  of  Hetch  Hetchy  and  authorizes  the  Director  of  Property  to 
prepare  the  necessary  legislation  for  the  enactment  by  the  Board  of  Supervisors  for 
the  transfer  of  said  property  and  property  rights. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
reefing  of  JUN£_9J981_ 


ecretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No: 


■  tion 
ed  a  Paratransit 

■  ZQd 

 ■capped 

WHEREAS,  On  April  28,  1981  representatives  of  Yosemlte  National 
Park,  the  U.S.  Fish  and  Wildlife  Service,  the  U.S.  Forest  Service,  and 
the  City  and  County  of  San  Francisco  met  at  the  Forest  Supervisor's 
office  in  Sonora,  California,  to  evaluate  the  effects  of  the  proposed 
Cherry-Eleanor  Pumping  Station  Project;  and  ■  ::>ri2;ed 

WHEREAS,  One  of  the  requirements  that  the  U.S.  Forest  Service 
placed  on  the  City  and  County  of  San  Francisco  was  that  the  City  provide 
a  contract  of  an  "Instream  Flow  Study"  which  will  result  in  "base  line" 
information  on  Cherry-Eleanor  Creek,  which  study  will  serve  as  a  basis 
for  evaluating  the  effects  of  the  proposed  project  on  the  existing  stream 
habitat ;  and  .  -^t* « 

WHEREAS,   In  their  letter  dated  May  8,  1981,  a  copy  of  which 
is  attached,  the  U.S.  Department  of  Interior  Fish  and  Wildlife  Service 
estimated  the  cost  to  perform  the  required  study  to  be  in  excess  of 
$28,400;  and 

WHEREAS,  The  University  of  California  at  Davis  has  agreed  to 
perform  the  aforementioned  study  for  $13,543  as  indicated  in  the  attached 
proposal,  as  part  of  an  ongoing  wildlife  and  fishery  biology  program  at 
the  University;  now,   therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager 
of  Hetch  Hetchy  Water  and  Power  to  execute  a  contract  with  the  University 
of  California,  Davis  to  perform  the  aforementioned  study. 


1  hereby  csnify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

'    yUNE     9  1981 


t  its  meeting  nf     ,   


Secretary,  Public  Utilities  Cowmdssion 


i 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  ^^Ci^ycp 
RESOLUTION  NolZ  


WHEREAS,  The  State  of  California  Legislature  has  authorized  the 
Secretary  of  Business  and  Transportation  to  allocate  $6,444  million 
in  discretionary  funds  by  June  30,   1981,  for  public  transportation 
for  low-mobility  individual,   such  as  the  elderly  and  handicapped; 
and 

WHEREAS,  The  Public  Utilities  Commission  has  adopted  a  Paratransit 
Implementation  Plan  which  includes  the  introduction  of  a  subsidized 
taxi  scrip  program  to  supplement  existing  van  services  for  handicapped 
persons;  and 

WHEREAS,  The  taxi  scrip  proposal  meets  the  project  evaluation 
criteria  established  by  CalTrans  for  Discretionary  Fund  allocations; 
now,  therefore,  be  it 

RESOLVED,  That  the  Assistant  General  Manager,  Finance  is  authorized 
to  apply  for,  receive  and  expend  state  discretionary  funds  from  the 
Business,  Transportation  and  Housing  Agency  for  subsidized  taxi 
services  for  handicapped  persons;  and,  be  it  further  ^ 

PUC 

RESOLVED,  That  the  Assistant  General  Manager,  Finance  is^e-iSo^ 
authorized  to  furnish  whatever  additional  information  might  be 
requested  by  the  funding  agencies  in  connection  with  this  application o 

•  .•=»  n       p  "?  'A-r B  is  ■ 

be  required 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  '      'JUHE        9  ]Qgt 


Secretary  and  Assistant  General  Manager 


I 


I 


PUBLie  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

 J^-  iif^^^p-"^ 


WHEREAS,  The  State  Transit  Assistance    (STA)    fund  is  created 
pursuant  to  Public  Utilities  Sections  93310  et  seq.;  and 

WHEREAS,  The  State  Transit  Assistance  fund  makes  funds 
available  pursuant  to  PUC  Section  99314.5  for  allocation  to 
eligible  claimants  to  support  approved  transit  projects;  and 

WHEREAS,  Prospective  claimants  are  those  operators,  cities 
and  counties  eligible  to  claim  Transportation  Development  Act 
(TDA)    funds  pursuant  to  PUC  Sections  99260  et  seq.?   and  ..^q^ 

vmEREAS,  The  Public  Utilities  Commission,  City  and  County 
of  San  Francisco,  is  an  eligible  claimant  for  TDA  funds  pursuant  io;fee 
to  PUC  Section  99260;  and 

WHEREAS,  The  Public  Utilities  Commission,  City  and  County  of 
San  Francisco  has  coordinated  its  STA  Fund  II  claim  with  the  other 
eligible  claimants  in  the  county;  now,  therefore,  be  it 

RESOLVED,  That  the  Assistant  General  Manager,  Finance,  PUC 
is  authorized  to  apply  for,  accept  and  expend  State  Transit  Assis- 
tance funds  for  fiscal  year  1981-82  for  Municipal  Railway  capital 
and  planning  projects;  and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager,  Finance  is 
authorized  to  furnish  whatever  additional  information  may  be  required 
by  MTC  with  respect  to  this  request o 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  '    JUNE    9  1981 

at  Its  meeting  of.  


Secretary  and  Assistant  General  Manager 


|>UB1,IC  UTILITIES  COMMISSiQN 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


■■:       -atch  portion  of  the  Section  8 

, .  ■„  ,dy  are  included  as  part  of 
Jit  appilcatioii  which  will,  not  be 
;:x>ii«t«  transportation  Committee  until -the 

ro^'ed  the  Study r  and 

MEREAS,  Effective  with  the  coomencement  of  July  Pass  sales,  the 
e  Finance  Bureau  will  assign  its  own  personnel  to  sell  passes  at  the  Imbarcadero, 
v  Powell  and  Montgomery  Metro  Stations  during  each  monthly  sales  period;  and 

¥iIEREA.S,  Six  eiaployees  will  be  assigned  to  sell  passes,  one  eiKployee 
!  at  each  station  from  7AM  -  10AM  and  one  enployee  at  each  station  from  3PM  - 
6pm :  now,  therefore  be  it 

IffiSOLYEa),  That  this  Commission  approves  and  hereby  requests  the 
•Controller's  concurrence  in  amendment  of  Rules  and  Regulations,  Public  Utili- 
se ties  Revolving  Fund  as  follows:  :  uj. 

Rule  6  Section  E  Municipal  Railway 

From  To 

General  Manager,  Bank  of  America 

i+l^l  Geary  Blvd.  $22,l80  $22,030 

Cash  change,  entrusted  to: 
Transit  Revenue  Supervisor  -  0  -  150 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nr>.  O  Jx,     U jK.^t'lg.J' 


WHEREAS,  Funds  for  the  local  match  portion  of  the  Section  8 
Market  Street  Urban  Initiatives  Study  are  included  as  part  of 
a  State  Transit  Assistance  grant  application  which  will  not  be 
approved  by  the  Metropolitan  Transportation  Committee  until  the 
end  of  July;  and 

WHEREAS,  This  Commission  has  approved  the  Study;  and 

WHEREAS,  The  Study  is  important  to  resolving  policy  and 
technical  issues  relating  to  the  Market  Street  Guideway  Project; 


WHEREAS,  The  consultant  for  the  Study  has  been  selected  and 
it  is  in  the  City's  best  interest  to  proceed  immediately;  now, 
therefore  be  it 

RESOLVED,  This  Commission  requests  SFMRIC  to  release 
$31,000  to  provide  the  local  match  for  the  Market  Street  Study 
so  that  it  can  commence, with  the  understanding  that  the  funds 
will  be  returned  upon  receipt  of  the  pending  STA  funds. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.     I     [JUNE  9 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NO.  8ii:22^ 

 »'inow?  '  . 


?u  Tfe«:  Fisartce  Ca«ltte«  of  the  Bo^xd 
RESOLVED,  That  this  iimilisibn  authorizes  ^^^iic 
staff  to  submit  to  the  Mayor  for  inclusion  in  the 
1981-82  Hetch  Hetchy  Water  and  Power  budget,  various 
projedHT' totalling  $180,000,  for  lighting '^^^^i'  the 
modifications  in  order  to  conserve  energy. 


>.d  0.'.  it 
2%2  City  Hali,  Sa:f$  .rr««2i«tcor 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  cf 


Secretary,  Fiwlic  Utilities  Co  vSjun:' 


i 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No! 


WHEREAS,  The  Fiaaiice  Committee  of  the  Board 

of  Supervisors  has  scheduled  its  hearing  of  the  Public 
Utilities  Commission's  budget  request  for  fiscal  year 
1981-82  for  June  23,  1981  at  3;00  P.M.;  and 

WHEREAS,  This  Commission  regularly  meets  on  the 
fourth  Tuesday  of  each  month  at  2j00  P.M.;  and 

WHEREAS,  This  presents  a  conflict  for  Members 
of  the  Commission  and  staff;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  shall  hold  its 
next  regular  meeting,  Tuesday,  June  23,  1981,  at 
12:00  Noon,  in  Room  282  City  Hall,  San  Francisco, 
California. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


atits  meeting  of 


r   (JUNE     9  1981 


MONTHLY  REPORT  OF  MAY  ACTIVITIES  June  1?,  1981 


SAN  FRANCISCO  WATER  DEPARTMENT 


TO;  General  Manager,  Public  Utilities  Commission 

FROM:  General  Manager  and  Chief  Engineer 


General  Information 

Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at  the 
end  of  May  amounted  to  l6.^  billion  gallons,  which  is  55.2^  of 
capacity.     This  is  slightly  lower  than  the  16.7  billion  gallons  and 
56.0/2  of  capacity  at  the  end  of  April.     For  the  Suburban  system  as 
a  whole,  storage  amounted  to  53.3  billion  gallons  or  68.5^  of 
capacity  compared  to  52.8  billion  gallons  and  67.9^  of  capacity  at 
the  end  of  last  month. 

Commercial  Division  Collection  System 

The  contract  with  Crocker  National  Bank  for  the  processing  of 
Water  Department  bills  terminated  May  29.     Effective  June  1,  the 
Department  will  process  all  customer  bills  in-house  on  a  newly 
installed  remittance  processing  equipment  system. 

This  equipment  has  been  utilized  over  the  last  two  months  on  a 
phase-in  basis  and  it  has  been  demonstrated  that  the  division  will 
be  able  to  process  all  bills  in  a  timely  and  efficient  fashion. 

Water  Regulation 

The  Sunol  Valley  Filter  Plant  was  put  into  service  and  the  San 
Antonio  Pump  Station  ceased  pumping  excess  water  to  San  Antonio 
Reservoir  on  May  12. 

On  May  27,  the  Hetch  Hetchy  flow  rate  was  reduced  from  300  mgd 
to  160  mgd  by  the  shutdown  of  San  Joaquin  Pipeline  No.   3  because  of 
a  serious  malfunction  in  the  treatment  facilities  at  the  Tesla  Portal 
Chlorine  Station.     The  problem  was  corrected  anl  the  pipeline  restored 
to  service  on  the  following  day. 

The  San  Andreas  Pipeline  No.  2  was  shut  down  from  Baden  to  San 
Pedro  on  May  5  and  6  and  from  Sneath  Lane  to  Baden  on  May  12  and  13 
to  permit  connections  to  the  new  San  Andreas  Pipeline  No.   3  at  Baden. 
During  the  two  48-hour  shutdowns,  the  Department  was  able  to  supply 
sufficient  water  to  San  Francisco  and  its  resale  customers,  however, 
a  small  number  of  residential  customers  supplied  by  our  transmission 
mains  were  adversely  affected. 
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Water  Supply 


1.  Hetch  Hetchy  water  import:     An  average  of  29^.9  million 
gallons  per  day   (MGD)   for  the  month  of  May. 

2.  Sunol  Valley  Filtration  Plant  treated  3.2  MGD. 
San  Andreas  Filtration  Plant  treated  46.5  MGD. 

3.  Consumption  (MGD  average): 

May  1981  -  281.1)  6.2  percent  more 

May  1980  -  263.8) 

May  1981  -  281.1)  18.7  percent  less  .. 

May  1976  -  333.6) 

12  months  preceding 

June  1,  1981     -     248.4)       1.0  percent  more 
June  1,  1980     -  246.0) 

4.  Storage  (million  gallons)  as  of  June  1: 


1980 


1981 


Increase 
-  Decrease 


%  Full 
Capacity 


Alameda  Div.   (Capacity  48,014) 


47,361 


36,876 


-  10,485 


77 


Peninsula  Div.   (Capacity  29,783) 


25,736 


16,433 


9,303 


55 


Total  (Maximum  Capacity  77,797) 


73,097 


53,309 


-  19,788 


69 


Vandalism  and  Trespassing 


On  the  Peninsula  watershed  vandals  damaged  fencing  at  12 
locations  and  locks  were  stolen  from  gates  at  5  locations. 
Gates  were  damaged  at  Hillcrest,  St.  James,  Pulgas  Temple  and 
at  the  east  side  of  Upper  Crystal  Springs  Dam.     Thirty  "No 
Trespassing  or  Loitering"  signs  were  damaged  or  stolen.  A 
15-foot  pine  tree  was  cut  down  near  the  St.  James  gate.  The 
cost  of  vandalism  repairs  was  $^,500.     A  total  of  153  trespassers 
were  evicted  during  the  month. 

On  the  Alameda  watershed  vandals  damaged  a  wire  gate  along 
Calaveras  Road  and  damaged  fencing  at  numerous  locations  along 
Calaveras  and  Marsh  Roads.     Padlocks  were  stolen  from  two  gates 
in  the  Mission  Peak  area.     Several  "No  Trespassing"  signs  were 
damaged  at  various  locations.     Repair  of  vandalism  damage  amounted 
to  $1,600.     A  total  of  168  trespassers  were  evicted  during  the 
month . 


Net  Paying  Sales 

May  31  Year 
1981  To  Date 

Actual  $3,367,790  •  $37,046,196 

Estimated  3,372,707  36,038,275 

Increase/Decrease  (4,917)  1,007,921 

Increase/Decrease  (fo)                                (.15)  2.80 

Leases  and  Permits 

By  the  terms  of  their  leases  the  following  three  enterprises 
pay  in  May  all  royalties  or  percentage  of  revenue  through  April. 

Santa  Clara  Sand  and  Gravel  $  9,998.27 

Sunol  Golf  Course  12,521.41 
Crystal  Springs  Golf  Course  9,356.22 


-3- 


Continuing  Programs 

Vehicle  Inspections 

Routine  10,000-mlle  Inspections  were  conducted  on  13  vehicles. 

Vehicle  Accidents 

During  the  month  of  May  there  were  7  accidents,  2  of  which 
possibly  were  avoidable. 

Industrial  Accidents 

There  were  5  lost-time  Injuries  In  May.     There  Is  a  total  of 
25  for  the  calendar  year. 

Service  Renevjals 


May 
1981 


Fiscal  Year 
1980-81 


Replacement  of  old,  corroded, 
or  underslze  piping 

Meter  Repairs 


CDD  -  all  sizes 

Peninsula  (Inspected  and 
repaired  as  needed) 

Flushing 


146 


May 
1981 

122 


1,773 


Fiscal  Year 
1980-81 


1,640 
;  54 


Flushing  was  conducted  in  the  Summit  and  Sutro  Reservoir  zones 
in  the  areas  bounded  by  Idora  to  El  Sereno  Court,  Rockdale  to 
0 ' Shaughnessey ;  Spruce  to  Presidio  and  Pacific  to  California. 


Mains  (all  sizes),  lineal  feet 


May 
1981 

46,870 


Fiscal  Year 
1980-81 

1,283,170 


The  area  served  by  Sutro  Reservoir  is  considerably  smaller  than 
originally  planned.     This  is  because  of  the  excessive  amount  of  sand 
in  the  system  and  the  resultant  complaints  from  the  residents  when 
this  sand  v/as  agitated.     The  remainder  of  the  area  has  been  rescheduled 
for  next  fiscal  year. 
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M       N  U  T  E  S 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Dianne  Feinstein 
Mayor 

Room  282,  City  Hall 
12:00  Noon 
June  23,  1981 

COMMISSIONERS 
John  M.  Sanger,  President 
H.  Welton  Flynn,  Vice  President 
Peter  McCrea 
Nancy  C.  Lenvin 
Thomas  Hsieh 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Engineering  and  Construction 
Management 


Water  Department 


Administration 


Municipal  Railway 


Financial  Management 


Information  Systems 


Performance  Monitoring 


Energy  Conservation 


Richard  Sklar 


GENERAL  MANAGER 


Romaine  A.  Smith 


SECRETARY 


81-103 


Call  to  Order;   12;15  PoM. 


Present c     President  John  fl,  Canger,  Vice  President  H»  Uelton  Flynn 
Commissioners  Ilancy  C,  Lenvin,  Thomas  Hsieh 

Absents      Commissioner  Peter  McCrea 

The  Minutes  of  the  Regular  Ileetings  of  May  26  ^  1981  and 
June  9^  1981  were  approved « 


A  tape  of  the  meeting  is  on  file^  in  the  Office  of  the  Secretary 
of  Public  Utilities  Commission c 


RESOLUTIOIJ 

IJOo 


On  motion  of  Lenvin^^  seconded  by  Flynn, 
the  following  resolution  was  adopted s 

81-0249    E  Approving  plans  and  specifications  as  prepared  by 

staff,  and  authorizing  2 id  Call  under  ^ later 
Department  Contract  .Io=  UD"'1757— Installation  of 
Valves  and  Various  Piping  at  Alameda  Creek.. Siphon 
and  Calaveras  Pipeline,  Alarr.eda  County,  estimated 
to  cost  $200,000,  diet) 

Votes?     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


On  motion  of  Lenvin,  seconded  by  Flynn 
the  following  resolution  was  adopted s 

81-0250    E  Approving  plans  and  specifications  as  prepared  by 

staff,  and  authorizing  Bid  Call  under  Hetch 
Hetchy  Contract  tlo«  610--Moccasin  Powerhouse 
Penthouse  and  Early  Intake  Camphouse,  Re-roofing, 
estimated  to  cost  $20,000. 

Votes s     Ayes  ~  Sanger,  Flynn,  Lenvin,  Hsieh 


On  motion  of  Lenvin,  seconded  by  Flynn 
the  following  resolution  was  adopted? 

81=0251    E  Awarding  of  contract  ~-  Specification  IJo  ttd-^ISIO 

Hereof ing  Lake  Merced  Pump  Station  -  San  Francisco, 
to  Vaughn  Roofing,  InCo ,  Oakland,  in  the  amount 
of  $13,333. 

Votes s     Ayes  ~  Sanger,  Flynn,  Lenvin,  Hsieh 


81-104 


On  motion  of  Lenvin^  seconded  by  Flynn^p 
the  following  resolution  was  adopted s 


81-0252  E 


Accepting  the  work  as  satisfactorily  completed  under 
Iletch  lletchy  Contract  ITo.  615  —  Tunnels  and  Pipe- 
lines, Moccasin  to  Alameda  East  Portal,  General  Re- 
pairs and  authorizing  Final  Payment  in  the  amount  of 
$7,578-00  to  George  F.  Schuler,  Inc. 

Votes s    Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


81-0253  E 


On  motion  of  Lenvin,  seconded  by  Flynn, 
the  following  resolution  was  adopted s 

Accepting  the  work  as  satisfactorily  completed,  under 
Iletch  Hetchy  Contract  MOo  622  —  Replace  and  Repair 
Trolley  Poles,  Various  Locations  —  and  authorizing 
Final  Payment  in  the  amount  of  $26,355o29  to 
Mahoney  Electric  Co. 

Votes s    Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


81-0254  E 


On  motion  of  Lenvin,  seconded  by  Flynn, 
the  following  resolution  was  adopted s 

Accepting  the  work  as  satisfactorily  completed, 
under  Water  Department  Contract  No-  1789  —  12-Inch 
and  16-Inch  Ductile  Iron  and  10-Inch  Steel  Main 
Installation  in  Giants  Drive,  Harney  Way  and 
Executive  Park  Boulevard  —  and  approving  Final 
Payment  of  $76,756.60  to  McGuire  &  Hestero 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


81-0255  E 


On  motion  of  Lenvin,  seconded  by  Flynn, 
the  following  resolution  was  adopted s 

Accepting  the  work  as  satisfactorily  completed,  under 
Contract  Uo.  MR-667  — -  Special  Trackwork  Re- 
construction, 46th  Avenue  &  Taraval  Street  and  St. 
Francis  Circle,  approving  Contract  Modification  Ho.  5 
in  the  debit  amount  of  $7,067,  and  authorizing 
Final  Payment  in  the  a^nount  of  $7,568,  in  favor  of 
Homer  J.  Olsen,  Contractor. 

Votes s    Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


81-0256  A 


On  motion  of  Lenvin,  seconded  by  Flynn, 
the  following  resolution  was  adopted? 

Approving  payment  of  claims  in  the  amount  of 
$49,368-56,  made  by  the  Municipal  Railway,  month 
of  May,  1981,  per  Revolving  Fund  Direct  Payments 

Votes s    Ayes  -  Sajnger,  Flynn,  Lenvin,  Hsieh 


81-105 


■i 


i 


1 


J' 


On  motion  of  Lenvin,  seconded  by  Flynn^ 
the  following  resolution  was  adopted? 

81-0240    A         Approving  and  requesting  the  Controller  to  draw 

warrants  from  funds  available  in  a  supplemental 
appropriation  for  the  fiscal  year  1980-81,  to  pay 
claims  against  the  Municipal  Railway,  totalling 
$466,529.99o 

Votes;    Ayes  ~  Sanger,  Flynn,  Lenvin,  Hsieh 

On  motion  of  Lenvin,  seconded  by  Flynn, 
the  following  resolution  was  adopted? 

81-0257    A         Approving  compromise  settlements,  month  of  May  1981, 

in  the  amount  of  $7, 168c 10  for  payment  of  damage 
claims  which  the  Municipal  Railway  has  against 
miscellaneous  debtors.  ^ 

Votes;     Ayes  ~  Sanger,  Flynn,  Lenvin,  Hsieh 

On  motion  of  Lenvin,  seconded  by  Flynn, 
the  following  resolution  was  adopted? 

81-=-0258    A         Approving  the  non-Civil  Service  appointments  and 

removals  made  by  the  General  Manager  of  Public 
Utilities,  for  the  month  of  May  1931,  pursuant  to 
Charter  Section  3o501. 

Votes s    Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


On  motion  of  Flynn,  seconded  by  Hsieh, 
the  following  resolution  was  adopted? 

81-0259    F         Approving  the  San  Francisco  Municipal  Railway  5-year 

Plan,  1981-86o 

Votes s    Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


On  motion  of  Flynn,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

81-0260    F         Authorizing  the  Assistant  General  Manager  of  Finance, 

Public  Utilities,  to  apply  for,  accept  and  expend 
federal  grant  monies  from  the  United  States  Depart-  - 
ment  of  Transportation  for  the  purpose  of  under- 
taking rerailing  and  guideway  improvements  along  the 
existing  J~Church  rail  line,  at  an  estimated  budget 
of  $1,107,507. 

Votes?    Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


81-106 


On  motion  of  Flynn,  seconded  by  Hsieh, 
the  following  resolution  was  adopted s 

81-0261    W         Authorizing  the  General  Manager  of  Public  Utilities 

to  negotiate  and  execute  a  professional  services  con- 
tract with  Pitometer  Associates  to  conduct  water 
waste  survey  and  pipeline  network  analysis,  in  an 
amount  not  to  exceed  $4 5,0 00= 

Votes s     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 

On  motion  of  Hsieh,  seconded  by  Flynn, 
the  following  resolution  was  adopted s 

81-0262    E  Approving  plans  and  specifications  as  prepared  and 

recommended  by  staff,  and  authorizing  Bid  Call,  under 
Hetch  Hetchy  Contract  No»  651  —  Reconstruct  Trolley 
Coach  Overhead,  Various  Locations,  Contract  No.  2, 
estimated  to  cost  $397,000. 

Votes?     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 

On  motion  of  Flynn,  seconded  by  Hsieh 
the  following  resolution  was  adopted s 

81-0263    E         Awarding  of  Contract,  under  Water  Department  Contract 

Uo.  '^ID~1799  -  12-Inch  Ductile  Iron  Main  Installation 
in  Cambridge  and  Sweeny  Streets,  to  IJoJ.  Gaffney, 
Inc.  as  the  lowest  regular  and  responsible  bidder,  in 
the  amount  of  $149,265. 

Votes?     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 

On  motion  of  Lenvin,  seconded  by  Flynn, 
the  following  resolution  was  adopted s 

81-0264    E  Authorizing  the  General  Manager  of  the  San  Francisco 

Municipal  Railway  to  solicit  proposals  for  contractr- 
ing  services  to  permit  study  of  Muni's  overhead  line 
receptivity  study,  at  an  estimated  cost  of  $100, 000 « 

Votes?     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 

On  motion  of  Lenvin    seconded  by  Hsieh  ^ 
the  following  resolution  was  adopted s 

81-0265    n  Approving  the  appointment  of  the  firm  of  Hovjard, 

Prim,  Rice,  IJemerovski,  Canady  &  Pollak^  ag  special 
counsel  to  assist  City  Attorney's  office  in  pro- 
ceedings relative  to  0"Shaughnessy  Dam,  to  be  held 
before  an  Administrative  Law  Judge » 

Votes s     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


81-107 


On  motion  of  Hsieh*,  seconded  by  Flynnj, 
the  following  resolution  was  adopted? 

81-0266    II  Approving  Lease  of  Transit  Power  Substation  Space  at 

Pacific  Gas  and  Electric  Company  Station  also 
Approving  Construction  and  Operating  Agreement  for 
Station  J,  and  Reconmending  to  the  Board  of  Super- 
visors Approval  of  said  Lease,  at  a  rental  of  $600 
per  month. 

Votes  s     Ayes      Sanger    Flynn,  Lenvin^,  Ilsieh 


On  motion  of  Ilsieh,  seconded  by  Lenvin^, 
the  following. resolution  was  adopted^ 

31-0267    H  Authorizing  the  City  Attorney  to  enter  into  an  agree 

ment  with  David  Co   Auslara,         f  Consulting  Power 
Specialist    for  his  services  in  the  area  of  electric 
rates and  related  issues  <> 

Votes?     Ayes  ~  Ganger,  Flynn^  Lenvin^  Ilsieh 


On  motion  of  Flynn^,  seconded  by  Lenvin^, 
the  following  resolution  was  adopted s 

Gl-0268    11  Authorizing  the  General  Manager  of  Public  Utilities 

to  file  preliminary  pernit  applications  with  the 
Federal  Energy  Regulatory  Comiission  for  the  South 
Fork  Tuolumne  Project  and  for  the  Harden  Flat  Project 
and  to  also  file  applications  for  the  necessary  water 
rights  diversions  and  storage. 

Votes s     Ayes  -  Sanger,  Flynn,  Lenvin^,  Hsieh 

On  motion  of  Lenvin,  seconded  by  Hsieh, 
the  following  resolution  was  adopted? 

81-0269    A         Approving  a  contract  with  Canon  Kip  Community  House 

for  the  provision  of  70,000  accessible  van  trips  for 
disabled  persons  during  fiscal  year  1981-32,  at  a 
cost  not  to  exceed  $720, 175 » 

Votes s     Ayes  ~  Sanger,  Flynn,  Lenvin,  Hsieh 


On  motion  of  Flynn,  seconded  by  Lenvin, 
the  follov/ing  resolution  was  adopted? 

81-0270    A         Approving  amendment  to  Section  1135  of  Chapter  VlII, 

Part  II  of  the  Police  Code,  relating  to  rates  for 
taxicabs  and  sedans ,  and  requesting  Board  of  Super- 
visors °  approval  of  amendment. 

Votes?     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


81-108 


On  motion  of  Hsieh^,  seconded  by  Flynn, 
the  follox^ing  resolution  was  adopted  s 

81-0271    A         Authorizing  the  General  Manager  of  Public  Utilities 

to  enter  into  a  contract  vzith  the  firm  of  Grain  and 
Associates  to  design  and  administer  an  on-board 
survey  of  Municipal  Railv/ay's  passengers^  at  a  cost 
not  to  exceed  $o^000o 

Votes?     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


On  motion  of  Flynn^  seconded  by  Lenvin, 
the  following  resolution  was  adopted? 

31-0272    G  Endorsing  the  selection  of  the  consultant  team  of  DKS^ 

CHIJMB,  and  Jefferson  Associates,  and  authorizing  the 
General  Manager  of  Public  Utilities,  on  behalf  of  the 
Transportation  Policy  Group,  to  negotiate  a  contract. 

Votes?     Ayes      Sanger,  Flynn,  Lenvin,  Hsieh 


On  motion  of  Lenvin,  seconded  by  Flynn, 
the  following  resolution  was  adopted? 

81-0273    G  Requesting  the  President  of  the  Board  of  Supervisors, 

to  place  the  Transportation  Commission  Charter  amend- 
ment on  the  active  list  so  that  the  Board  of  Super- 
visors and  its  appropriate  committee  will  actively 
consider  the  amendment  in  sufficient  time  to  place 
it  on  the  ITovember  3,  1981  ballot. 

Votes s     Ayes  ~  Sanger,  Flynn,  Lenvin,  Hsieh 


Copies  of  the  above  resolutions  are  on  file 
in  the  Office  of  the  Secretary  of  the  Public 
Utilities  Commission, 


************* 


REPORT  OF  THE  GENERAL  MANAGER 


lO-M^N^E^rMnf ;  '^^"'^  ^^^^^^^  ^^^^  ^^^^^^^ 

with  thrcoSLion?.^\^^  adjusted  at  this  time  in  accordance 
wxtxi  tne  commission's  action  of  May  26,  1931, 

thrPlm^^  J^or""  =°"tinued  this  matter  and  requested  staff  to  define 
adiress  ?he  coSSIrns^of ^''^^"^^  alternative!  which 
late  nioht  ;,nrf=^?  ^^^"=^3  Wood  residents,  particularly 

asslcia?ion'of  t"e]i  "Sndin^s!"""'""'  homlowners 


***********«^ 


81-109 


Resolution  IJOo   81-0263        Av/arding  WD-1799  to  W.Jo  Gaffney,  Inc. 

riTo  George  Hewkirk,  Contract  Compliance  Director,  PUC,  stated  that 
the  low  bidder,  WcJ.  Gaffney,  Inc. ,  did  not  complete  the  Minority 
Business  Enterprise  section  because  he  intends  to  do  all  of  the 
work  without  a  subcontractor  on  a  contract  where  all  other  bidders 
have  bid  with  a  minority  subcontractor.     Therefore,  staff  is  re- 
commending award  to  the  second  lowest  bidder  who  has  18  1/2  percent 
Minority  Business  participation.     This  matter  was  continued  until 
later  in  the  meeting  so  that  fir.  Gaffney  could  address  the  Com- 
mission. 

When  Ilr.  Gaffney  arrived  he  stated  that  in  his  work  force  of  10 
employees  all  are  minorities,  except  one.     He  said  he  would  not 
need  a  subcontractor  as  he  could  perform  all  the  work  with  his  ovm 
employees . 

Commissioner  Flynn  moved  award  of  the  contract  to  W.J.  Gaffney,  Inc. 
Commissioner  Hsieh  seconded. 

************* 


Resolution  IJo.  81-0268  Authorizing  filing  a  preliminary  permit 
application  with  the  Federal  Energy  Regulatory  Commission  for  the 
South  Fork  Tuolumne  Project  and  for  the  Harden  Flat  Project. 

Mr.  Sklar  stated  that  the  Commission  had  hired  the  firm  of  Sverdrup 
and  Parcel  and  Associate,  Inc.  to  conduct  a  study  of  the  Hetch 
Hetchy  Water  and  Power  systemwide  power  and  watershed  firm  yield. 
How  that  the  study  is  completed,  he  recommended  that  the  Commission 
file  a  preliminary  permit  application  to  establish  the  City's 
rights  ahead  of  other  jurisdictions  to  proceed  to  study  thvese  pro- 
jects for  possible  future  developm.ent. 

President  Sanger  stated  that  action  by  the  Commission  at  this  time 
is  for  the  purpose  of  protecting  the  City's  interest  in  these  po- 
tential projects  but  does  not  commit  the  City  to  the  specific  pro- 
jects.    He  announced  that  copies  of  the  study  would  be  available 
to  all  interested  parties  s  and  that  a  full  presentation  of  the 
study  with  discussion  and  public  comments  would  be  calendared  for 
July  14,  1981. 

************* 


Item.  Ho.  20  — -  Regarding  a  lease  for  an  equestrian  center  and  farm 
development. 

President  Sanger  continued  this  matter  for  review  of  the  lease 
documents,  and  information  on  waste  disposal  and  an  alternate  long 
term  lease. 

************* 


Resolution  No.  81-0273  - —  Regarding  a  proposed  Charter  amendment  to 
establish  a  Transportation  Commission. 


81-110 


Commissioner  Lenvin  moved  to  request  the  President  of  the  Board  of 
Supervisors  to  place  the  Transportation  Commission  Charter  amend- 
ment on  the  active  list  so  that  the  Board  of  Supervisors  and  its 
appropiate  co}Tmiittee  will  actively  consider  the  am-endment  in 
sufficient  time  for  it  to  be  placed  on  the  November  3,  1981  ballot. 
Commissioner  Flynn  secondedo     The  resolution  was  unanimously 
approved. 


THEREUPON  THE  FiEETING  WAS  ADJOURNED? 


ROMAIiJE  A,  SMITH 
SECRETARY 


81-111 


PUBLIC  UTILITIES  CO^'IMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.     81-0248  m 


I* 


6-23-81 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public  Utilities, 
the  General  Claims  Agent  thereof,  end  the  City  Attorney,  this  Connnission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants  against  such  funds 
that  are  or  will  be  available  in  a  supplemental  appropriation  for  the  fiscal  year  of 
1980-1981  to  pay  claims  against  the  Municipal  Railway: 


Claimant 


Acdt.  No. 

5  Prayer 


Non-Litigated  Settlements 


Nina  K.  Lebedeff 


79  B  1219-1 
$15,000.00 


Type 


2-7 


Accident 

Date 


12-24-79 


PI/ 
PD 


Settlement 


$  4,300.00 


Louise  Yee 

Litigated  Settlements 
Lucille  B.  Adams 


80  B  1146-1 
$Und.  Amt. 


2-7 


6-6+ 


11-2S-80 


78  T  0903-1 
$50,000.00 

(Plus  waiver  of  SFGH  lien  for  $4,000.00.) 


1-24-79 


A 


4,000.00 


14,500.00 


Rosario  Alfaro  aka 
Rosario  Orozco  Alfaro 


78  C  0181-16 
$100,000.00 


5-4 


11-14-78 


10,000.00 


Karin  Aimers  aka 
Karin  A.  Aimers 


79  T  1312-1 
$101,282.12 


2-7+         4-  7-80 


13,000.00 


Alexander  John  Anlyan  aka  78  B  6021-3 
Alexander  John  Anlyan,  M.D.  $100,000.00 


1-3  6-  7-79  AC$6,434.67) 

B($l,565.33) 

8,000.00 


Amy  Brownstein  aka  76  B  1781-7  6-3  5-12-77  A  3,666.67 

Amy  P.  Brovmstein  $5,000.00 

(Co-deft,  to  pay  $7,333.33,  also.) 


Emma  M.  Chiappelone 
and 

Charles  B.  Chiappelone 


Luisa  Helen  Dwyer 


78  B  1305-1 
$75,000.00 
78  B  1305-2 
$75,000.00 


76  S  0037-1 
$Und.  Amt. 


3-7+ 

3-  7+ 

4-  4 


1-23-79) 
) 

1-23-79) 
) 


7-26-76 


A 
A 


25,000.00 
20,000.00 


Robert  Engels 
and 

Arlene  Engels  aka 
Arlene  Gilliland  Engels 

and 
Rita  Fezler 

and 

Edwin  Fezler 


76  C  0131-7  5-4 

$104,000.00 

76  C  0131-12  5-4 

$104,000.00 

76  C  0131-9  5-4 

$104,000.00 

76  C  0131-8  5-4 

$104,000.00 


10-17-76) 
) 

10-17-76) 

) 
) 

10-17-76) 
) 

10-17-76) 
) 


A($10, 750.00) 
A($20,750.00) 

A($  5,500.00) 

A($  8,000.00) 

45,000.00 


1 


CONT'D 


Claimant 


Acdt . No . 

5:'Prayer 


Accident  PI/ 
Type  Date  PD  Settleme:.t 


Res.  No.  81-0248-MR 


6-23-81 


Helen  Gregory  aka 
Helen  C.  Gregory 


77  S  5221-1 
$50,000.00 


5-9 


5-  3-78 


$  15,000.00 


Florence  Harris  aka 
Florence  D.  Harris 


78  T  0223-1 
$500,000.00 


1-7+ 


8-24-78 


31,820.26 


Rickey  Ivy 
and 

Christine  Montgomery 


78  S  0468-1 
$25,000.00 
78  S  0468-2 
$25,000.00 


18-3  3-18-79) 
(CI.  3-17-79) 
18-3  3-18-79) 

) 


A($7,000.00) 

A($5,642.91) 
B($  357.09) 

13,000.00 


Catherine  G.  McCarthy 


78  B  5414-1 
$250,000.00 


7-7+  11-18-78 


50,000.00 


Michael  P.  O'Neill 


78  B  0061-1 
$100,000.00 


6-3 


7-12-78  A($10,835.03) 
B($  5,164.97) 

16,000.00 


Danielle  Pietri 


78  B  5320-1 
$150,000.00 


4-9 


1-18-79 


8,000.00 


John  Pineda 


77  B  1605-1 
$100,000.00 


10-1 


3-27-78 


30,000.00 


James  A.  Pitkethley 


78  C  5039-1 
$150,000.00 


9-6 


11-12-78 


25,000.00 


Miriam  Prado 
and 

Angela  Gutierrez 


77  T  1087-3  12-1 
$10,000.00 

77  T  1087-1  12-1 
$10,000.00 


2-19-78)  A($l,079.78) 

)  B($  120.22) 

2-19-78)  A($5,500.00) 

)  6,700.00 


Minnie  Raths  aka 
Minnie  A.  Raths 


78  C  0318-14 
$250,000.00 


2-7+ 


3-27-79 


38,000.00 


Sylvia  Rubin 


78  S  0195-22 
$250,000.00 


6-2+ 


10-20-78 


40,000.00 


Ruth  Russell  aka 
Ruth  R.  Russell 


78  B  1110-2 
$200,000.00 


19-3  12-21-78 
(CI.  9-21-78) 


5,000.00 


Anna  Tjamstrom 


79  B  0637-1 
$100,000.00 


12-1+         10-  6-79  A($19,942.77) 

B($  57.23) 

20,000.00 


2 


CONT'D 


Claimant 


Acdt . No . 
6c  i^rayer 


Type 


Accident 
Da  ce 


Res.  No.  81-0248-MR 


PI/ 
PD 


Settlemen  J; 
6-23-81 


Elva  Wemess  and 
Michael  Wemess 
and 

Century  National  Ins.  Co. 
as  subrogee  of 
Michael  S.  Wemess 


80  B  0663-3 
$15,000.00 

80  B  0663-4 
$3,208.02 


1-3 


1-3 


10-  3-80 


10-  3-80 


A($2,791.98) 
B($3,208.02) 


$  6,000.00 


Bemiece  I.  V/itt  aka 
Bemiece  J.  Witt 

Judgments^ 

Frances  Guillory 


78  B  1425-1 
$50,000.00 


4-7+ 


4-7+ 


77  B  0957-1 
$250,000.00 
(Includes  Costs  +  Interest  Upon  Deniand.) 


2-14-79 


12-  1-77 


10,000.00 


4,543.06 


$466,529.99 


Total  Settlements: 


(33) 


Index    363010       Sub-object  1450 


AND  BE  IT  RESOUND,  That  the  portion  of  Resolution  78-0244-MR 
adopted  6-13-78,  pertaining  to  litigated  settlement  of  $30,000.00 
payable  to  Tracy  Kipp  aka  Tracy  Michelle  Kipp  (now  an  adult),  be 
rescinded.    This  amount  was  allotted  from  Appro.  7.735.804.000. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  June  23,  1981. 


Romaine  A.  Smith 


6-23-81 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No, 


RESOLVED,  That  the  Public  Utilities  Coininis- 
sion  does  hereby  note  that  the  project  which  is  the 
subject  of  this  resolution  has  been  determined  by 
the  Department  of  City  Planning  to  be  categorically 
exempt  as  a  Class  1(b)   project  under  the  State  Guide- 
lines implementing  the  California  Environmental 
Quality  Act  and,  be  it  further  , 

RESOLVED,  That  this  Commission  approves  the  '^^atlDns 
plans  and  specifications  as  prepared  and  recommended 
by  staff,  and  hereby  authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.   1757  -  Installation 
of  Valves  and  Various  Piping  at  Alameda  Creek  Siphon 
and  Calaveras  Pipeline,  Alameda  County. 


i(h)  stti  set  iorth 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
^ife  meeting  of       2  3  |981 


^cr^ry.  Public  Vufitics  Commission 


r 


PUBLIC  yTILiTIES  COMI^iSSiON 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  .SioSll— OZ^CI 


fig.  Inc.  is  the  lowest  regular  and 
er  Departsvent  Contract  Uo.  1810  - 
e  Mercea  Pump  Station  in  the  amount  of  Thirteen 
anci  Thirty -Three  Dollars  (§13,333.00), 

RESOLVEDj,  That  this  Coranission  approves  the  plans  and  specifications 
as  prepared  and  recommended  by  staff,  and  hereby  authorizes  bid  call  as 

follows:  .      .  ,   .  ^.^  if.^^, 

HETCH  HETCHY  CONTRACT  NO.  610   •      v  ; 
,  MOCCASIN  POWERHOUSE  PENTHOUSE  AND   ^.^.^   vk^  ggi^ 

EARLY  INTAKE  GAMPHOUSE,  REROOFINGp,  ^j^y^  after 

^^^^  ^^.^"^  ^'^^^^'^     •  -  -     this  Commission  waives  th-  z^^^i^^ 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter 

31,  Section  31,22  (a)  of  the  San  Francisco  Administrative  Code,  this 

project  is  hereby  determined  to  be  categorically  exempt  from  the    _  the 

California  Environmental  Quality  Act  under  Class  1(b)  as  set  forth  in 

the  permanent  list  of  categorical  exemptions  adopted  by  the  City  Planning 

Commission  on  August  28,  1980  and  April  16,  1981. 


t  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meefing  of,  -       JUNE        ^  0  1981  _^  ^        ^  ^ 


Secretary  arid  Assistdrii  General  }^anager 


PUBLIC  UTiLITliS  COMMISSION 

CITY  ANS  COUNTY  OF  SAN  FRANCISCO 


H^pLUTION  No. 


WHEREAS,  Vaughn  Roofing,   Inc.   is  the  lowest  regular  and 
responsive  bidder.  Water  Department  Contract  No.   1810  - 
Reroofing  Lake  Mercea  Pump  Station  in  the  amount  of  Thirteen 
Thousand  Three  Hundred  and  Thirty-Three  Dollars  ($13,333.00), 
and 

WHEREAS,  Vaughn  Roofing^   Inc.,   failed  to  execute  the 
non-collusive  affidavit,  and 

WHEREAS,  The  City  Attorney  has  advised  that  the  said 
defect  is  a  technical  one  and  may  be  waived,  provided  the  low 
bidder  executes  the  non-collusive  affidavit, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  provided  the  said 
low  bidder  executes  the  affidavit  within  three  days  after 
award  of  this  contract,   this  Commission  waives  the  said 
defect  and  hereby  awards  to  Vaughn  Roofing,   Inc.,  as  the 
lowest  regular  and  responsive  bidder.  Water  Department 
Contract  No.   1810  -  Reroofing  Lake  Merced  Pump  Station  in  the 
amount  of  $13,333.00. 


4062c 


I  hewh^  cerUfy  thai  the  foregoing  resolution  u?ds  adopted  hy  the  PuhUc  Utilities  Commission 


&t  its  •me&ing 


I 


l' 


mmC  UTILITSiS  cqmmissioh 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  -Z 


RESOLVED  J  That  this  Coroiinis  sion  accepts  the  'work  performed 
under  Ketch  Hetchy  Contract  No,  615,  Tunnels  and  Pipelines,  Moccasin  ^ 
to  Alameda  East  Portal,^  a§' satisfactorily  completed  and  authorizes    -  stii  oa 
final  payment  in  the  amount  of  $7,578.08  to  the  Coritrictor,  George"''"'^  '-^^ 
F.  Schuler,  Inc.  •  eudar  dnys)  Bii4  aistliorlsts  ftm 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

t    JUNE     2  3  1981, 

at  its  meeting  of.  ,  ^     /  j        //  i 

Secretary  and  Assistant  General  Manager 


PUBLIC  yTILITlES  COMMSSSIOH 

CITY  AND  COUNTY  OF  SAN  FBANCISCO; 
RESOLUTION  No. 


RESOLVED,  That  this  Commission  Accepts  the  work  performed 
under  Hetch  Hetchy' Cfontrkct  No.  6^  Trolley  Poles  , 

Various  Locations »as  satisfactorily  completed;  approves  Credit  Modification 
of  x'ontfacit:  Nb,''l'  in  ^he^atto^  authorizes  an  extension  of 

time  for  unavoidable  delays  of  42  calendar  days;  and  authorizes  final 
payment  in  the  amount  of  $26,855.29  to  the  Contractor,  Mahoney 
Electric  COp 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
.t  iu  ..eetmg  of.  <      ^^^^       2  31983 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILiTIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

 .  


RESOLVED,  That  this  Commission  accepts  | 
the  work  as  satisfactorily  completed;  approves 
Credit  Modification  of  contract  in  the  amount 
of  $11,4  87.40;  approves  Final  Payment  in  the 
amount  of  $76,756.60  in  favor  of  McGuire  and 
Hester,  under  Water  Department  Contract  No.   1789  r 
12-Inch  and  16-"Inch  Ductile  Iron  and  18-Inch  a^'fust 
Steel  Main  Installation  in  Giants  Drive,  Harney 
Way  and  Executive  Park  Boulevard..,|.ie©  of  Itm  8  "Fumisfe 

:ll  Jotot  ionds'*  in  s.ccortlffiice  with  Scfction  12 
.  ^^yfit!,  h&  it  fvLTthm 

that  this  Go.:         m  mtho-txzm  iSik&l 
.,:r.;>£ait  of  $7a $68,00  in  imoT  ot  Komer  J,  OIsoti, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  ]  tfe^    hiUHE  2  3  1QC1 


Secreti 


puBLie  UTtiirriis  c^Mmssi^N 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

R!^@E.yf.110N  No..„„   -'^ 

WHEREAS,  All  work  under  Contract  No.  MR- 66 7, 
"Special  Track  Work  Reconstruction  -  46th  Avenue  and  Taraval 
Street  and  St.  Francis  Circle"  was  completed  on  July  22,  1980, 
by  Homer  J.  Olsen,  InCo ,  Contractor,  now,  therefore  be  it 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed;  and,  be  it  further 

RESOLVED,  That  this  Commission  approves  Contract 
Modification  No.  5  in  the  debit  amount  of  $7,067.00  to  adjust 
the  estimated  quantities  to  agree  with  the  actual  quantities 
as  performed,  and  to  adjust  the  unit  price  of  Item  8  "Furnish 
and  Install  100  Rail  Joint  Bonds"  in  accordance  with  Section  12 
of  the  contract;  and,  be  it  further 

RESOLVED,  That  this  Commission  authorizes  final 
payment  in  the  amount  of  $7,568o00  in  favor  of  Homer  J.  Olsen, 
Contractor. 


I  hereby  certify  thai  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commisdon 


i 

I 


PyBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No- 


"B  t.h         oBTSTt'e  on 
RESOLVED,  That  this  Commission  hereby  approves, 

t   ■"  ■ 

in  accordance  with  Resolution  No.  77-0184,  adopted  April  12, 
1977,  payment  of  claims  in  the  amount  of  $49,868.56,  made 
by  the  Municipal  Railway,  month  of  May,  1981,  per  Revolving 
Fund  Direct  Payment  Nos.:  CL0156,  CL0159,  CL0161,  CL0164 
and  Direct  Payment  NOoi  CL0163, 

as  debtors/ 


I  hereby  certify  that  the  foregoing  resolution  was  adobted  hy  the  Public  Utilities  Commission 

JUNE     Zi  "' 

at  its  meeting  oj  


Secretary,  Public  Utilities  Commission 


I 


I 


i 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


^T.oNNo..8J-0257 


RESOLVED,  That  this  Commission  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  Department 
Managers,  and  the  City  Attorney,  hereby  approves  compromise 
settlements,  month  of  May,  1981,  total  amount  billed:  ' 
$765.48,  total  ComDromise  settlements:  $457 . 07 ?  and" 
approves  collections,  month  of  May,  19  81,  amount  of  - 
$7,168.10,  for  payment  of  damage  claims  which  the 
Municipal  Railway  has  against  miscellaneous  debtors, 
per  lists  dated  June  2,  1981. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

JUNE    2  3 1981 

dt  its  meeting  of. 


Secretary,  Public  Utilities  Commission 


POBUC  UTILITiES  COMMlSSiOM 

CITY  AND  COUNTY  OF  SAN  FS|i^f^|p^C9-. 
RESOLUTION  No.   

{>;  M  NoJ::   .  / 


RESOLVED,  That  this  Commission  approves  the  non-Civil 
Service  appointments  and  removals  made  by  the  General  Manager 
of  Public  Utilities,  pursuant  to  Charter  Section  3.501,  per    ©cyfei's/e© , 
lists  titled  "Non-Civil  Service  Appointees,  Public  Utilities, 

.01:^  for  and 

May  1981"  and  "Non-Civil  Service  Removals ,  Pub  lie  Utilities,  ^ti^  Ca,pi.t:Sti 
May  1981," 

Is  ■ 
i 


'Year  Plan  1931-86  will  ful- 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

*    *JUNE     2  3  1981 

at  Its  meeting  of.  


Secretary  and  Assistaiat  General  Manager 


PUBLIC  UTItlTIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


■viD  eouNTr  OF  F  :o 

WHEREAS,  The  San  Francisco  Municipal  Railway  5-Year  Plan 
1981-86  is  an  annual  docxamentation  of  Muni's  goals,  objectives, 
and  programs  for  the  next  five  years;  and 

WHEREAS,  The  5-Year  Plan  establishes  the  direction  for  and 
becomes  the  basis  of  Muni's  organizational,  financial,  and  capital 
planning;  and 

WHEREAS,  The  5-Year  Plan  incorporates  the  PUC  system  goals 
of  providing  scheduled  service,  increasing  Muni's  capacity  and 
quality  of  service,  optimizing  Muni's  operational  and  financial 
efficiency,  providing  improved  service  to  the  elderly  and  hani- 
capped  and  the  support  services  necessary  to  implement  five-year 
program;  and 

WHEREAS,  The  Municipal  Railway  5-Year  Plan  1981-86  will  ful- 
fill the  requirements  of  MTC  and  UMTA;  now,  therefore  be  it 

RESOLVED,  That  the  Piiblic  Utilities  Commission  approves  the  -ion 
San  Francisco  Municipal  Railway  5-Year  Plan  19  81-86. 

witrt  the  tilxiia  of  an  application 
''^'^^^  ^'  '.ct  of  1964, 

will  comply 

tat.iori  reqv  .\ereiinder and 


rocedures 

4-  V  .  ! 


now  f 


i  s 


1  s? 


is 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

JUHE  2 

^  V  inn  I  ^ 


M  it$  meeting  of. 


Secretary,  Puhtic  Utilities  Commission 


'i'' 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

  ■iJ6'^%J^^y 


WHEREAS,  The  present  streetcar  trackage  on  Church  Street 
between  18th  and  Duboce  has  reached  the  end  of  its  useful  life; 
and 

WHEREAS,  Rerailing  of  this  segment  is  now  required;  and 

WHEREAS,  Major  share  funding  will  be  sought  from  the  U.S. 
Department  of  Transportation  to  enable  the  undertaking  of  the 
proposed  project;  and 

WHEREAS,  The  contract  for  financial  assistance  will  impose 
certain  obligations  upon  the  applicant,  including  the  provision 
by  it  of  the  local  share  costs;  and 

WHEREAS,   It  is  required  by  the  UoS.  Department  of  Transportation 
in  accord  with  the  provision  of  Title  VI  of  the  Civil  Rights 
Act  of  1964,  that  in  connection  with  the  filing  of  an  application 
for  assistance  under  the  Urban  Mass  Transportation  Act  of  1964, 
as  amended,   the  applicant  gives  an  assurance  that  it  will  comply 
with  Title  VI  of  the  Civil  Rights  Act  of  1964  and  the  U.S. 
Department  of  Transportation  requirement  thereunder;  and 

WHEREAS,   It  is  the  goal  of  the  applicant  that  minority 
business  enterprise  be  utilized  to  the  fullest  extent  possible 
in  connection  with  this  project,  and  that  definitive  procedures 
shall  be  established  and  administered  to  ensure  that  minority 
businesses  shall  have  the  maximum  feasible  opportunity  to  compete 
for  contracts  when  procuring  construction  contracts,  supplies, 
equipment  contracts,  or  consultant  and  other  services;  now, 
therefore  be  it 

RESOLVED,  That  the  Assistant  General  Manager,  Finance,  is 
authorized  to  execute  and  file  an  application  on  behalf  of  the 
City  and  County  of  San  Francisco  with  the  U.S.  Department  of 
Transportation  to  aid  in  the  financing  of  capital  projects 
pursuant  to  the  Urban  Mass  Transportation  Act  of  1964,  as  amended; 
and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager,  Finance,  is 
authorized  to  execute  and  file  with  such  applications  an  assurance 
or  any  other  documents  required  by  the  U.S.  Department  of  Trans- 
portation effectuating  the  purposes  of  Title  VI  of  the  Civil 
Rights  Act  of  1964;   and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager,  Finance,  is 
authorized  to  furnish  such  additional  information  as  the  U.S. 
Department  of  Transportation  may  require  in  connection  with  the 
application  or  the  project;  and  be  it  further. 

RESOLVED,  That  the  Assistant  General  Manager,  Finance,  is 
authorized  to  set  forth  and  execute  affirmative  minority  business 
policies  in  connection  with  the  project's  procurement  needs, 
and  be  it  further 


(Continued) 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  


RESOLVED,   That  the  Assistant  General  Manager,  Finance,  is 
authorized  to  execute  grant  contract  agreements  on  behalf  of  the 
City  and  County  of  San  Francisco  with  the  U.S.  Department  of 
Transportation  for  aid  in  financing  of  the  capital  grant  projects 
and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager,  Finance,  is 
authorized  to  accept  and  expend  monies  that  may  become  available 
as  a  result  of  this  grant  application. 

r'act  with 
'uct  mter  waste  survey  and 
.yiiient  for  all  services  not  to 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  I     UUNE       2  3  |9gf 


Secriuiry  and  AssistantXjeneral  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  mo  Sl^ 02S  ' 


WHEREASs  The  Commission  under  Resolution  81-0155  authorized 
the  Water  Department  to  advertise  and  circulate  a  Request 
for  Proposal  for  consultant  assistance  in  conducting  water 
waste  survey  and  network  analysis,  and 

WHEREAS,  only  one  proposal  was  received  from  the  Pitometer 
Associates,  now  therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager 
of  Public  Utilities  to  negotiate  and  execute  a  contract  with 
The  Pitometer  Associates  to  conduct  water  waste  survey  and 
network  analysis  at  a  total  payment  for  all  services  not  to     ■   ■  v 
exceed  $45,000.00. 

zQSt^   ■  •■  r> 

.....  r^^sviftrtasseat ;  j»o«j>  tl*««for«ij  b«  it 

'ig  on  ttm  is^ject 
'midm'^d  the 

flmnim  m  U&^ch  fe,  W$  ewertui  thin  ftoj^sct 

So*  a* 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

p-  'JUNE    2  3  1981 

tit  Its  meeting  o/_  


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


??55t  '^r  a??*?  responsible 

aerv  -.ent  ■  X79^  4,^*lBch  Ductile 

WHEREAS,  Under  Hetch  Hetchy  Contract  No*  651,  trolley  coach  in 
overhead  is  to  be  reconstructed  under  the  Trolley  Overhead  Program,  with 
financial  assistance  from  the  Federal  Government;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission,  before  acting  on  the  subject 
project,  does  hereby  certify  that  it  has  reviewed  and  considered  the 
information  contained  in  the  Final  Negative  Declaration  issued  by  the 
Department  of  City  Planning  on  March  6,  1978  covering  this  project 
(EE  77^358);  and,  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recoomended  by  staff,  and  hereby  authorizes 
bid  call  for  Hetch  Hetchy  Contract  No.  651,  Reconstruct  Trolley  Coach 
Overhead,  Various  Locations,  Contract  No«  2* 


L  herehv  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

mi    2  31981 

at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Mq-  OJ-  'il^C^ft.!* 


RESOLVED,  That  this  Commission  hereby  awards  to'*^^" 

W.  J.  Gaffney,  Inc.  as  the  lowest  regular  and  responsible 
bidder.  Water  Department  Contract  No.  1799  12-Inch  Ductile 
Iron  Main  Installation  in  Cambridge  and  Sweeny  Streets,  in 
the  amount  of  $149,265.00,  and  that  other  bids  are  hereby 
rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

.    .  '    JUNE     2  3  1981 

tittt^  meeting  ©j. 


Secretary,  public 


ic  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No, 


WHEREAS,  The  San  Francisco  Municipal  Railway  Equipment 
Maintenance  Division  has  an  UMTA  Federal  Grant  covering  the  comparison 
testing  of  an  A/C  Electric  Trolley  Coach  versus  the  standard  cam 
controlled  coach  and  the  dc«dc  chopper  controlled  coach^and 

WHEREAS,  UMTA  has  stipulated  a  study  be  performed  to 
Indicate  the  receptivity  of  Muni's  overhead  system  to  regenerated 
power J  now  therefore,  be  It 

RESOLVED,  That  this  commission  authorizes  the  General 
Manager  of  the  Municipal  Railway  to  solicit  proposals  for  contracting 
services  to  permit  study  of  Muni's  overhead  line  system  receptivity* 

■         ■  Che 

"  'C  SI  Oil 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

I      JUN£       Z  3  1981 
dt  iu  meeting  f^j  ,     .  ,     „  .  —  „ 


hetary» 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

 X  U'»^^l»qJ 


WliERExA,S,  Staff  has  recommended  the  employment  of  outside  counsel  to 
present  the  City's  case  before  an  administrative  law  judge  relative  to  determination 
of  the  amount  of  water  to  be  released  from  O'Shaughnessy  Dam,^ for^  esthetic,  recreational, 
and  fishery  purposes;  now,  therefore,  be  it  v 

RESOLVED,  That  this  Commission  appoints,  pursuant  to  Charter  Section  3o594, 
the  law  firm  of  HOWARD,  PRIM,  RICE,  NMER0V3KI,  GMADY  &  POLLAK  as  special  counsel^^^ 
for  temporary  purposes,  at  a  cost  not  to  exceed  $50,000,  to  assist  the  City 
Attorney  in  administrative  proceedings  to  determine  the  amount  of  flow  release 
for  recreation,  esthetics,  and  fishery  purposes  to  be  released  through  0 ' Shaughnessy 
Dam  in  connection  with  approval  of  the  right-of-way  relocation  for  th|;.  Kirkwpod 
Power  House  and  related  pressure  tunnel  site;  and,  be  it  further 

RESOLVED,  That  the  General  Manager  of  Public  Utilities  shall  request  the 
approval  <5f  the  Mayor  for  this  appointment;  and,  be  it  further 

R.SSOLVED,  That  the  Controller  is  requested  to  transfer  funds  in  the 
amount  of  $50,000  from  Appropriation  No.  32-00-00-33-858-336115-107-01  -  Construction  - 
O'Shaughnessy  Dam  Power  Plant  to  Appropriation  No.  32-00-00-33-858-335115-109-01  - 
Fishery  Study  to  cover  the  cost  of  the  services  of  said  counsel. 

::S  to 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
atUsmeam^of.   J^^E        2  3  1981 


Secretary  and  Assistant  General  Manager 


FUBUC  UTiLITiES  COMMSSSiON 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


WHEREAS,  This  Commission  by  Resolution  No.  79-0426,  adopted  on  October 
23,  1979,  approved  a  Letter  of  Intent  with  PGandE  for  the  use  of  space  in  the  existing 
PGandE  Station  J  building  for  City  substation  equipment  installation  and  operation; 
and 

WHEREAS,  The  Director  of  Property  has  negotiated  a  (proposed)  lease  with 
PGandE  for  the  required  space  at  Station  J,  at  a  rental  of  $600  per  month  commencing 
on  September  1,  1981;  and 

IaJHEREAS,  The  Utilities  Engineering  Bureau  has  negotiated  a  (proposed) 
Construction  and  Operating.     Agreement  for  Station  J  with  PGandE  to  implement  the 
Lease  and  the  Letter  of  Intent;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  said  lease,  authorizes  the 
Director  of  Property  to  prepare  the  necessary  documents  to  effect  said  lease, 
authorizes  the  General  Manager  of  Public  Utilities  to  execute  said  lease  and 
recommends  that  the  Board  of  Supervisors  approve  said  lease;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  aforementioned  Construction 
and  Operating  Agreement  and  authorizes  the  General  Manager  of  Public  Utilities  to 
execute  said  Agreement;  and  be  it  further 

RESOLVED,  That  this  Commission  requests  the  Controller  to  approve  the 
transfer  of  funds  in  the  amount  of  $6,000  from  Appropriation  No.  32-00-00-33-001- 
336016-1811,  Power  Distribution  Transmission  Service  Charge  to  Appropriation  No, 
32-00-00-33-001-336016-1460,  Property  Rental  to  provide  funds  for  said  lease  for 
Fiscal  Year  1981-82. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

JUNE     2  3  1981  ^  ^ 

/  /  / 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION^ 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


WHEREAS,  The  City  is  in  the  process  of  negotiating  with  certain 
of  its  electric  customers  in  settling  litigation  involving  Hetch  Hetchy 
electric  rates,  contracts  and  related  issues;  and  > .  v 

WHEREAS,  Settlement  rates  will  have  large  financial  consequences 
for  City;  and 

WHEREAS,  The  City  Attorney  desires  assistance  for  his  staff  and 
associated  counsel  in  pursuit  of  a  favorable  settlement  for  City;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  City  Attorney  to 
enter  into  an  agreement  with  David  C.  Auslam,  Jr. ,  Consulting  Power 
Specialist,  for  his  expert  services  in  representing  City's  interest  in 
settlement  of  such  electric  rates,  contracts  and  related  issues. 


I  her&hy  certify  thit  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

}    yUNE     2  3  fSll 

at  its  meeting    -. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


s  PiAblic  Utilities  Coramisision  has  adopted 
on  :  2Af  knq  and  endorsing 


WHEREAS,  By  Resolution  No,  80-0102,  the  Commission 
authorized  the  General  Manager  of  Public  Utilities  to 
execute  an  Agreement  between  the  City  and  Sverdrup  and 
Parcel  and  Associates  for  professional  services  to 
study  means  of  increasing  the  capacity  of  the  existing 
Hetch  Hetchy  power  generation  system  and  to  evaluate 
the  firm  yield  of  the  Hetch  Hetchy  water  system;  and 

WHEREAS,  Such  study  has  disclosed  potential 
opportunities  for  development  of  new  water  and/or 
power  resources,  and  is  being  submitted  at  this  time 
to  the  Commission  for  its  review;  and  ,  . 

WHEREAS,  In  order  that  the  City  be  afforded  the  ^ 
first  opportunity  to  develop  the  various  projects  ^'^^ 
analyzed  in  the  aforementioned  study  to  the  extent  ,  _^ 
that  the  City  can  later  determine  it  to  be  in  its  ^^^^^ 


best  interest  and  consistent  with  policies  of  this 
Commission;  now,  therefore,  be  it 


9  81;  and 


RESOLVED,  That  this  Commission  authorizes  the  to  b  d 
General  Manager  of  Public  Utilities  to  file  the 
necessary  preliminary  permit  applications  with  the  i^io. 
Federal  Energy  Regulatory  Commission  for  the  South 
Fork  Tuolumne  Project  and  for  the  Harden  Flat 
Project;  and,  be  it  further 

RESOLVED,  That  the  Commission  authorizes  the 
General  Manager  of  Public  Utilities  to  file  applications 
for  the  necessary  water  rights  diversions  and  storage. 


1  hereby  csnijy  that  the  fdrsgoing  resolution  was  adopted  hy  the  Public  Utilities  Commi^&n 

.    ,  '    'JUNE     2  319B1 

dt  its  meeting  of     ^f^^i-'^  /i 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

„  ^    -^U,  ■'Jf<»!%J>,'J 

WHEREAS,   City's  Public  Utilities  Commission  has  adopted 
Resolution  No.    81-0137  on  March  24,   19  81,   adopting  and  endorsing 
the  Implementation  Plan  for  Paratransit  Services,  v/hich  includes 
a  detailed  plan  for  the  continuation  and  improvement  of 
accessible  van  services  for  disabled  persons  during  fiscal  year 
1981-82  as  part  of  a  comprehensive  program  of  paratransit 
services;  and 

VJHEREAS,   said  Commission  has  adopted  a  budget  for 
contractual  paratransit  services  for  fiscal  year  1981-82,  this 
budget  includes  funding  for  said  services  under  Article  4.5  of 
the  Transportation  Development  Act,   and  said  funding  has  been 
claimed  pursuant  to  Resolution  No.    81-0138  on  March  24,   1981;  and 

WHEREAS,   said  Commission  has  authorized  going  out  to  bid 
for  a  Contract  for  accessible  van  services  by  Resolution  No. 
81-0161  on  April  14,   1981;  and 

WHEREAS,   Canon  Kip  Community  House  is  willing  to  provide 
said  accessible  van  services  and  has  been  recommended  by  the  staff 
of  the  Public  Utilities  Commission  to  provide  these  services  as  a 
qualified  bidder,   now,   therefore,   be  it 

RESOLVED,   That  this  Commission  hereby  authorizes  the 
General  Manager  of  Public  Utilities  to  execute  an  Agreement  with 
the  aforementioned  agency,   in  an  amount  not  to  exceed  $72  0,175, 
to  perform  the  duties  specified  in  the  contract. 


I  hereby  certify  that  the  foreeoine  resolution  was  adopted  by  the  Public  Utilities  Commission 

^    JUNE    1 3 1981 

at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


(PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

WHEREAS,  By  Resolution  No.  81-0137,  adopted  March  24,  1981, 
this  Commission  adopted  an  implementation  plan  for  paratransit 
services  which  provides  for  subsidized  taxi  services  to  qualified 
elderly  and  handicapped  users;  and 

WHEREAS,  It  is  the  intention  of  this  plan  that  taxi 
operators  participating  in  this  program  offer  a  discount  fare 

which  is  below  the  authorized  metered  rate;  and 

ion«iA  hi, spoil 

WHEREAS,  Folic  Code  Section  i 135  presently  prohibits  any 
taxi  fare  discount  which  is  less  than  the  metered  rate;  and 

WHEREAS,  An  amendment  of  said  Police  Code  Section  1135  is 
required  therefor;  and 

WHEREAS,  The  San  Francisco  Police  Commission  has  given  its 
approval  to  the  proposed  legislation;  and 

WHEREAS,  Said  amenament  of  Police  Code  Section  1135  appears 
to  be  in  the  best  interests  of  the  City  and  County  of  San 
Francisco,  now,   therefore,   be  it 

RESOLVED,  That  the  following  Police  Code  Section  1135,  as 
amended  therein,  be,  and  is,  hereby  approved  and  submitted  to  the 
Board  of  Supervisors  for  appropriate  consideration  and  proposed 
enactment  thereof: 

"Section  1135.     Rates  for  Taxicabs.  (a) 

The  rates  of  fare  for  taxicabs  shall  be  as 

follows:     One  dollar  and  twenty  cents  ($1.20) 

for  the  first  twelfth  mile  or   'flag';  twenty 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AHO  COUNTy  OF  SAN  FRANCISCO 


cents   (200)   for  each  additional  one-sixth  mile 
or  fraction  thereof;  twenty  cents   (20jzf)  for 
each  one  minute  of  waiting  or  traffic  delay 
time.     For  out-of-town  trips  exceeding  fifteen 
(15)  miles  beyond  city  limits,  the  fare  will  be 
one  hundred  and  fifty  percent  (150%)  of  the 
metered  rated;  for  trips  exceeding  fifteen  (15) 
miles  from  San  Francisco  International  Airport 
and  not  terminating  within  the  city  limits  of 
San  Francisco,  the  fare  will  be  one  hundred  and 
fifty  percent  (150%)  of  the  metered  rate  except 
for  those  trips  from  San  Francisco 
International  Airport  traversing  through  San 
Francisco  going  to  Marin  County  or  to  the  East 
Bay  the  fifteen  (15)  mile  limit  will  apply  from 
the  city  limits  of  San  Francisco  as  set  forth 
above.     For  trips  within  the  San  Francisco  city 
limits  by  elderly  or  handicapped  persons  who 
have  been  deemed  eligible  under  San  Francisco's 
paratransit  services  program  to  pay  for 

ranspor  tat  ion  with  scrip  or  vouchers 
redeemable  by  participating  taxicab  operators 
from  the  paratransit  program  for  cash,   the  fare 
shall  be  at  the  metered  rate  less  any  discount 
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PUBLIC  UTILITIES  COMMISSiOl^ 

CITY  ANO  COUNTY  OP  SAN  FRANCISSQ 


w  ir-  to 

negotiated  annually  by  the  San  Francisco  Public 
Utilities  Commission  with  participating  taxicab 
operators.     (b)     In  abciition,   the   'flag'  drop 
shall  be  increased  as  follows: 

"For  each  change  of  20^  per  gallon  in  the 
price  of  unleaded  gasoline  as  listed  in  the 

'  -i 

U.  S.  Department  of  Labor  News  Bulletin, 
USDL-8-III,  Table  3,   for  the  San 
Francisco-Oakland  area  the  'flag'  amount  will 
change  ten  cents   {100)  correspondingly  and  such 
amount  shall  be  fixed  by  the  Chief  of  Police 
upon  certification  by  the  Chief  Valuation  and 
Rate  Engineer;  provided^   however,   that  changes 
in  the   'flag'  drop  may  not  be  made  more  often 
than  once  every  30  days,  and  provided,  further, 
that  there  shall  be  not  more  than  four  such 
increases  in  any  twelve-month  period.     The  base 
price  used  herein  shall  be  $1,192  per  gallon." 


3 


1  hereby  certify  than  the  foregoing  resolution  was  adopted  hy  the  PuhUc  Utilities  Commhdon 

,    JUNE     2  3  1981 

&t  its  meeUng   


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mn.  ^"-"^  " 


WHEREAS,  The  San  Francisco  Municipal  Railway  has  adopted  a  program  iv.  princips-l  to 
install  5000  Landor  transit  stop  signs  throughout  the  city  at  Muni  boarding  locations; 
and 

WHEREAS,  the  Muni  has  installed,  in  two  separate  stages,  approximately  1300  of  these 
signs,  displaying  various  levels  of  transit  information  for  the  convenience  of  the 
public;  and 

V,  „    ,,,,.v- -  /  ^■ .>V;p4  ■v*!  th#  major  transit'  J^r'-"'^  - 

M-IEREAS,  prior  i^b  installing  additional  Landor  signs  the  PUC  Department  of  Public 
Information  v7ould  like  to  evaluate  the  use  and  effectiveness  of  transit  information 
presently  dis,pl,ayed  on  .t,hesf.;^igns5  and 

WHEl^EASi,  tfte  ' PUC"' Department  of  Public  Information  has  selscted.  a  consultant'  with 
experience  in  transit,  research  and  on -board  passenger  surveys  to  design  and  administer 
a  survey  of  Muni  passengers;  and 

WHEREAS^  the  findings  from  tfiiis  survey  will  Isi^  analyzed  ^yy'^^the  PUG  Department  of 
Public'  Informatipn  and  recommendations  regarding  the  type  and  extent  of  information 
to  be'-  displayed  c>Ti  Landor  transit  stop  signs  v,dil  be  forwarded  to      r>  T>r.r  nrr^ornl 
Manager  for  his  consideration  and  approval;  now,  therefore  be  it 

RESOLVED,  that  this  Cpmrission  hp-reby  .^utb'^rizes  the  PUC  General  Manager  to 
enter  into  a  contract,  not  to  exceed  $8000,  with  the  firm  of  Crain  and  Associates 
for  the  purpose  of  conducting  a  survey  of  Muni  passengers  evaluating  the  use  md 
effectiveness  of  transit  information  displayed  on  Landor  transit  stop  signs. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of._ 


2  3  198' 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSIOII 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  >—  


I\THEREAS,  Market  Street  is  the  major  transit  artery  of 
MUNI;  and 

WHEREAS,  The  adopted  5-Year  Plan  calls  for  a  number  of 
route  and  operational  changes  along  Market  Street,  including 
four  lanes  of  trolley  coach  operations  and  the  elimination  of 
the  current  surface  street  car  operations;  and 

WHEREAS,  The  Public  Utilities  Commission,  authorized  by 
Resolution  No.  80-0180,  the  study  of  future  MUNI  operations  on 
Market  Street  including  any  potential  use  of  the  existing  street 
car  tracks?  and 

WHEREAS,  The  Board  of  Supervisors  by  Resolution  No.  240-81, 
has  authorized  the  General  Manager  of  the  Public  Utilities 
Commission,  on  behalf  of  the  Transportation  Policy  Group,  to  apply 
for,  accept,  and  expend  funding  from  the  Urban  Mass  Transportation 
Administration  and  Metropolitan  Transportation  Commission  for  a 
Market  Street  Urban  Initiatives  Planning  and  Design  Program?  and 

WHEREAS,  The  consultant  selection  process  was  an  open  broad 
based  process  that  solicited  interest  from  266  Bay  Area  consulting 
firms  ?  and 

WHEREAS,  The  team  selected  has  a  minority  owned  firm  as 
part  of  the  team  and  is  working  with  the  Human  Rights  Commission 
to  satisfy  all  the  women  and  minority  hiring  guidelines?  and 

WHEREAS ,  The  MUNI ,  in  cooperation  with  other  city  depart- 
ments under  the  auspices  of  the  Transportation  Policy  Group,  has 
participated  in  the  selection  of  the  consultant  team  of  DKS 
Associates,  CHNMB  Associates  and  Jefferson  Associates  to  carry 
out  the  Market  Street  Design/Planning  Study;  now,  therefore, 
be  it 

RESOLVED,  That  the  Public  Utilities  Commission  endorses 
the  selection  of  the  consultant  team  of  DKS,  CHNMB,  and  Jefferson 
Associates  and  authorizes  the  General  Manager  of  the  Public 
Utilities  Commission,  on  behalf  of  the  Transportation  Policy 
Group,  to  negotiate  a  contract  between  the  related  consultants 
team  and  the  Public  Utilities  Commission. 


I  hereby  certify  -that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commimon 


s&  its  meeting  cf 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N<Sl.:^S3k!3 


WHEREAS,  A  Charter  amendment  which  would  create  a 
Transportation  Commission  has  been  tabled  by  the  Legislative 
and  Personnel  Committee  of  the  Board  of  Supervisors;  and 

WHEREAS,  The  Public  Utilities  Commission  supports 
the  concept  of  a  Transportation  Commission  and  would  like 
to  have  the  issue  reactivated j  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the 
President  of  the  Board  of  Supervisors,  to  place  the 
Transportation  Commission  Charter  amendment  on  the  active 
list  so  that  the  Board  of  Supervisors  and  its  appropriate 
committee  will  actively  consider  the  amendment  in 
sufficient  time  for  it  to  be  placed  on  the  November  3, 
1981  ballot. 


1  hefehy  certify  that  the  foregoing  resolution  wds  adopted  by  the  PuhJic  Utilities  Commission 


6t  its  meeting  of. 


I  was  aaopiea  oy  trie  f 

JUNE     2  3  1981 


Ssc7etavyy  FvhXic  Utilities  Commission 


MUNICIPAL  RAILWAY 


PERFORMANCE  REPORT 

FISCAL  YEAR  1980-81 

Third  Quarter 


OVKRVII:;W 


At  the  end  of  the  third  quarter,   almost  all  of  the  major 
organizational  and  procedural  changes  Municipal  Railway  managers 
committed  to  making  this  year  were  complete.     In  many  cases,  the 
results  of  these  changes  are  beginning  to  show  up  in  improved 
service  to  Muni  passengers. 

Improvement  programs  completed  during  the  first  two  quarters  of 
this  fiscal  year  included  a  major  management  reorganization  of 
the  Operations  Division,  a  system  for  monitoring  operator  utili- 
zation, a  formal  cable  car  propulsion  and  transport  system 
inspection  program,  and  a  quality  control  program  for  electrical 
vehicle  maintenance.     During  the  third  quarter,  three  additional 
programs  reported  completion  of  key  implementation  milestones. 

The  Operations  Division  inaugurated  a  new  operator 
training  program  with  ito  March  26  training  class. 

The  Facilities  Maintenance  Division  installed  a  pilot 
preventive  maintenance  program  for  all  Muni  Metro 
tunnel  track,  signal,  and  station  equipment  and  sy.^- 
tems  at  Van  Ness  station.     Staff  are  now  well  on 
their  way  to  meeting  their  fourth  quarter  target  of 
expanding  the  program  to  Church  and  Castro  Street 
stations ,  . 

The  Facilities  Maintenance  Division  also  installed 
a  formal  inspection  and  reporting  program  for  surface 
track  maintenance. 

As  a  result  of  these  and  other  program  changes  instituted  over 
the  past  several  years,  several  key  indicators  of  Municipal 
Railway  service  performance  have  begun  to  show  improvement. 

Reliability  -  Muni  is  getting  more  service  out  on 
the  street.     Equipment  availability  has  increased. 
As  a  result,  equipment  missed  runs  have  held  at  zero 
for  all  modes  except  motor  coach   (which  averages  less 
than  5  missed  runs  per  day).     Operator  related  lost 
service  hours  have  also  declined  steadily  since  September. 

Safety  -  Traffic  accidents  per  million  miles  have 
been  decreasing  since  September  and  have  been  running 
belov;  last  fiscal  year's  average  for  every  quarter 
so  far  this  fiscal  year. 

Productivity  -  As  operator  availability  has  increased. 
Muni  has  been  able  to  use  operators  from  the  "extra- 
board"  working  on  straight  time  rather  than  operators 
working  overtime  to  fill  in  for  operators  who  are 
absent.     As  a  result,  costly  non-scheduled  operator 
overtime  has  decreased  steadily  since  Septemoer.  \ 


■■>, 


OVERVIEW 


Indicators  to  watch  during  the  fourth  quarter  of  this  fiscal 
year  are  headway  adherence  and  miles  per  mechanical  defect. 

Preliminary  indications  are  that  the  Operations 
Division  reorganization  in  two  pilot  divisions 
(Metro  and  Presidio)   is  producing  improvements  in 
headway  adherence.     However,  the  Division's  ability 
to  continue  this  trend  over  a  longer  period  will  be 
a  better  test  of  the  program's  effectiveness. 

Efforts  are  now  underway  to  identify  and  correct 
performance  problems  in  the  motor  coach  maintenance 
section.     If  these  efforts  are  successful,  miles  per 
mechanical  defect,  a  key  indicator  of  equipment 
reliability,  should  increase  during  the  fourth 
quarter. 


KEY  PERFORMANCE  INDICATORS 


EQUIPMENT  AVAILABILITY 


MILES  PER  MECHANICAL  DEFECT 
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OPERATOR  RELATED  LOST  SERVICE  HOURS 


EQUIPMENT  AVAILABILITY     -  the  average  percent  of  the  revenue 
vehicle  fleet   (diesels,  trolleys,  PCC's,  LRV's,  and  cable 
cars)   available  to  be  dispatched  each  day.  >, 


MILES  PER  MECHANICAL  DEFECT  -  the  average  number  of  vehicle 
miles  operated  between  road  calls.  As  road  calls  decrease, 
miles  per  defect  should  increase. 


OPERATOR  RELATED  LOST  SERVICE  HOURS  -  the  average  number  of 
service  hours  lost  per  week  because  operators  are  not 
available  to  fill  scheduled  runs. 


KEY  PERFORMANCE  INDICATORS 
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TRAFFIC  ACCIDENTS  PER  MILLION  MILES 
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HEADWAY  ADHERENCE 
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TRAFFIC  ACCIDENTS  PER  MILLION  MILES  -  the  number  of  traffic 
accidents  occurring  every  million  miles.     Calculation  of 
this  indicator  is  consistent  with  standards  set  by  the 
American  National  Safety  Institute. 


HEADVJAY  ADHERENCE  -  the  percent  of  pilot  division  (Metro 
and  Presidio)   coaches  passing  check  points  within  plus  or 
minus  one  minute  of  the  required  headway   (number  of  minutes 
scheduled  between  coaches). 


KEY  PERFORMANCE  INDICATORS 


OPERATOR  AVAILABILITY 
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OPERATORS  PAID  GUARANTEE  TIME 
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OPERATOR  AVAILABILITY  -  the  average  number  of  operators 
available  per  week.     The  system  needs  1826  full-time 
operators  available  to  fill  winter  schedules  cost  effectively. 


NON-SCHEDULED  OVERTIME  -  the  average  number  of  hours  of 
overtime  per  week  used  to  meet  service  requirements  when 
regularly  scheduled  operators  are  not  available, 

■  ^ti  ... 


OPERATORS  PAID  GUARANTEE  TIME  -  the  average  weekly  nuiiiber 
of  full  time  extraboard  operators  available  but  not  used 
to  fill  service  requirements.     Average  daily  February 
and  March  guarantee  time  paid  per  operator  was  5.66  hours. 


EQUIPMENT  MAINTENANCE  DIVISION 


GOAL:     To  meet  Muni's  vehicle  availability  requirements  and  reliability 
standards  by  performing  quality  maintenance  in  an  efficient 
manner. 


OBJECTIVES 


RESULTS 


To  meet  100%  of  revenue  service 
demand  by  attaining  90%  availa- 
bility levels  for  motor  coaches 
trolley  coaches,  streetcars, 
and  non-revenue  vehicles,  75% 
availability  levels  for  cable 
cars,  and  80%  availability 
levels  for  LRV's. 


All  electrical  equipment  modes' 
(trolley  coach,  cable  car, 
streetcar,  and  LRV)  met  or 
exceeded  third  quarter  availa- 
bility targets.     Motor  coach 
availability  (83%)  was  below 
the  third  quarter  target  (89%) 
and  below  the  second  quarter 
availability  level  (84.8%). 
The  result  was  an  average  of 
.5  missed  runs  per  day  at  the 
morning  peak. and  2.9  missed 
runs  per  day  at  the  evening 
peak.     In  an  effort  to  analyze 
and  address'  performance  problems, 
the  motor  coach  section,  working 
with  the  Urban  Transportation 
Development  Corporation,  just 
completed  an  assessment  of  the 
implementation  status  of  UTDC's 
original  recommendations.  Staff 
identified  110  recommendations 
needing  further  work  or  refine- 
ment and  developed  a  program  to 
assign  and  carry  out  implemen- 
tation tasks  within  six  months. 


Target 

Actual 

Trolley  Coach 

90% 

90% 

Cable  Car 

California 

72% 

76% 

Powell 

82% 

86% 

Streetcar 

90% 

,  :  91% 

LRV 

85% 

86% 

Motor  Coach 

89% 

83% 

Non-Revenue 

88% 

93% 

Handicapped 

88% 

82% 
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EQUIPMENT  MAINTENANCE  DIVISION 


OBJECTIVES 


To  improve  vehicle  reliability 
by  30%  over  FY  79-80  fourth 
quarter  levels. 


RESULTS 


Vehicle  reliability  for  the 
third  quarter  increased  over 
the  second  quarter ' s  performance 
for  all  modes  except  streetcars. 
However,  only  the  cable  car 
maintenance  section  met  its 
third  quarter  target.  The 
trolley  coach  section  is  cur- 
rently taking  a  number  of  steps 
to  insure  that  it  will  meet  its 
reliability  target  for  the  year. 
Motor  coach  and  streetcar  relia- 
bilities are  not  expacted  to 
meet  target  by  the  end  of  the 
fispal  year.     Efforts  described 
previously  to  reassign  and  renew 
implementation  of  UTDC  recommen- 
dations are  expected  to  enable 
the  motor  coach  section  to  begin 
meeting  performance  targets  by 
the  end  of  the  first  quarter  of 
next  fiscal  year.  Streetcar 
reliability  will  become  less  of 
a  problem  as  the  J-line  is 
phased  into  LRV  service  on 
June  17. 


Target  Actual 


Trolley  Coach 
Cable  Car 
Streetcar 
LRV 

Motor  Coach 


865 
384 
750 
Not  Set 

6  32 


832 
392 
570 
1075 
532 
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OPERATIONS  DIVISION 


GOAL:     To  schedule,  manage,  coordinate  and  control  field  operations, 
operator  training  and  operator  support  programs  in  order  to 
reduce  accidents,  improve  headway  adherence  and  improve  customer 
satisfaction  with  transit  services. 


OBJECTIVES 


To  improve  headway  adherence 
and  operator  support  and  super- 
vision by  implementing  a  reor- 
ganization of  the  Operations 
Division  on  a  pilot  basis  by 
the  end  of  the  second  quarter. 


To  reduce  operator  standby  time 
by  extending  the  use  of  Muni's 
automated  scheduling  program 
(RUCUS) . 


RESULTS 


Overall,  on-time  performance  for 
lines  included  in  the  pilot 
program  has  increased  each  month 
since  the  program  began.  For 
January,  34%  of  all  trips  operated 
within  one  minute  of  scheduled 
headway;  that  figure  increased 
to  36%  in  February  and  37%  in 
March.     The  30-Stockton  showed 
the  most  dramatic  improvement  - 
from  44%  in  February  to  56%  in 
March.     Metro  surface  performance 
for  March  for  five  of  six  lines 
showed  some  decline  over  February. 

All  Transit  Line  Coordinators  in 
the  pilot  program  participated 
in  a  supervisory  skills  training 
program  in  January.  Inspectors 
in  other  divisions  are  now  com-  * 
pletin-g  the  program  in  prepara- 
tion for  expansion  of  the  TLC 
program  to  other  divisions  on 
July  1.     On  April  3-5,  Operations 
Division  managers  participated 
in  a  two  day  retreat  designed  to 
identify  and  address  management 
and  communication  problems  arising 
from  the  reorganization.  The 
result  was  a  series  of  detailed 
action  plans  to  address  these 
issues  over  the  next  three  to 
six  months . 

Since  no  sign-ups  were  scheduled 
during  the  third  quarter,  no 
changes  occurred  in  the  amount  of 
standby  time  included  in  the 
schedules.     The  next  schedule 
changes  will  occur  on  June  17  in 
conjunction  with  implementation 
of  Muni  Metro  J-line  service. 


1 


I 


OPERATIONS  DIVISION 
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To  reduce  lost  service  hours 
and  the  use  of  unscheduled 
overtime  to  meet  scheduled  runs 
by  developing  a  system  to  plan 
for,  monitor,  and  improve 
operator  availability. 


To  reduce  traffic  accidents  and 
improve  operator  courtesy  by 
implementing  an  Operator  Train- 
ing Improvement  Program  by  the 
end  of  the  third  quarter. 


During  the  third  quarter,  the 
full  time  operator  workforce 
increased  from  61%  to  86%  of  the 
number  the  Division  has  esta- 
blished as  the  optimum  for  filling 
schedules  cost  effectively.  As 
a  result,  average  lost  service 
hours  due  to  operator  unavaila- 
bility decreased  from  an  average 
of  1184  hours  per  week  at  the  end 
of  the  second  quarter  to  an 
average  of  946  hours  per  week 
at  the  end  of  the  third  quarter, 
Nonscheduled  overtime  hours  used 
to  fill  runs  also  decreased  from 
an  average  of  3094  hours  per 
W6ek  at  the  end  of  the  second 
quarter  to  an  average  of  24  37 
hours  per  week  at  the  end  of  the 
third  quarter. 

The  Division  initiated  a  new 
operator  training  program  on 
March  26,     Key  differences  be- 
tween the  old  and  new  training 
programs  include -the  presence  of 
trained  instructors,  a  lower 
student-instructor  ratio,  and  a 
longer,  more  in  depth  training 
program  based  on  written  lesson 
plans  and  training  manuals. 
Traffic  accidents  dropped  from  143 
per  million  miles  during  the 
second  quarter  to  106  per  million 
miles  during  the  third  quarter. 
In  fact,  traffic  accidents  for 
the  past  three  months  have  been 
running  at  least  25%  less  than 
figures  for  the  same  three  months 
of  last  fiscal  year. 
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FACILITIES  MAINTENANCE  DIVISION 
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GOAL:     To  support  the  delivery  of  transit  services  by  maintaining  Muni's 
buildings,  grounds,  tracks,  switches  and  signal  systems  in  an 
efficient  and  effective  manner. 


OBJECTIVES 


RESULTS 


To  improve  the  reliability  of 
cable  car  transport  and  propul- 
sion systems  by  developing  and 
implementing  inspection  and 
reporting  systems  during  the 
first  quarter. 


To  improve  the  reliability  of 
tunnel  tracks,  switches,  and 
signal  systems  by  developing 
and  implementing  an  inspection 
and  reporting  system  during  the 
third  quarter. 


To  improve  the  reliability  of 
serface  tracks  and  switches  by 
implementing  an  inspection  and 
reporting  program  during  the 
first  quarter. 


Cable  car  system  performance  is 
still  better  than  it  was  prior 
to  the  cable  car  emergency 
repair  program.     However,  service 
interruptions  due  to  propulsion 
system  failures   (143),  and  the 
percent  of  service  hours  lost 
due  to  propulsion  and  transport 
system  failures   (2.5%)  have 
increased  for  each  of  the  past 
two  quarters.     A  bearing  failure 
on  the  California  line  sheave 
and  an  increase  in  false  strand 
alarms  accounted  for  the  third 
quarter  increase.     These  problems 
have  now  been  corrected. 

A  pilot  preventive  maintenance 
program  for  Van  NeSs  Station 
tunnel  track  and  signal  systems 
was  developed  and  implemented 
as  scheduled  during  the  third 
quarter.     The  program  will  now 
be  expanded  to  the  rest  of  the 
system  at  the  rate  of  two  sta- 
tions per  quarter.     The  number 
of  switch  and  signal  system 
related  service  interruptions 
has  decreased  during  each  quarter 
of  this  fiscal  year.     Lost  service 
hours  due  to  signal  system  fail- 
ures have  also  decreased.  Lost 
service  hours  due  to  switch 
failures  have  held  relatively 
constant. 

Inspection  procedures  and  reports 
for  surface  tracks  and  switches 
have  been  developed  and  imple- 
mented on  a  trial  basis  and  a 
supervisor  has  been  designated 
to  oversee  the  program. 


FACILITIES  MAINTENANCE  DIVISION 


OBJECTIVES 


RESULTS 


To  reduce  service  interruptions 
cJue  to  plant  and  equipment 
failure  by  establishing  a  pre- 
ventive maintenance  program  for 
Muni  Metro  station  facilities 
during  the  third  quarter. 


The  preventive  maintenance  program 
for  Muni  Metro  station  facilities 
is  being  implemented  as  scheduled 
in  conjunction  with  the  tunnel 
track  and  signal  system  preventive 
maintenance  program. 


To  establish  regular  inspection 
programs  for  monitoring  and 
improving  janitorial  services 
for  Muni  Metro  stations  and 
operator  convenience  stations. 


The  Facilities  Maintenance 
Division  and  the  Operations 
Division  have  established  forms 
and  procedures  for  ijispecting 
operator  restrooms  and  Muni 
Metro  stations.     Of  15  operator 
restrooms  inspected  during  March, 
only  one  received  an  unacceptable 
rating,  and  all  showed  improve- 
ment over  previous  months.     As  a " 
result  of  Metro  station  inspec- 
tions conducted  on  a  trial  basis 
in  March,  the  two  Divisions  are 
currently  working  out  changes  to 
the  original  forms  and  procedures 
to  make  them  more  useful  to  the 
Facilities  Maintenance  Division. 
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GENERAL  MANAGER 
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To  plan,  manage,  and  control  the  operations  of  the  Municipal 
Railway  in  order  to  insure  that  transit  services  are  provided 
efficiently,  effectively  and  safely.  i 


OBJECTIVES 


To  coordinate  activities  neces- 
sary to  implement  Phase  IB  of 
the  5  Year  Plan  during  the  first 
quarter  and  to  initiate  planning 
for  Pha'se  2. 


To  coordinate  activities  neces- 
sary to  implement  Phase  III 
Muni  Metro  service  during  the 
second  quarter  and  Phase  IV 
Metro  service  during  the  fourth 
quarter. 

To  develop  a  systems  safety  pro- 
gram to  insure  the  safety  of 
passengers  using  transit  ser- 
vices and  facilities. 


To  further  the  development  of 
the  Muni  in  accordance  with  a 
systematic  long  range  planning 
process . 


RESULTS 


As  stated  in  the  previous 
quarter's  report.  Phase  IB  was 
implemented  as  scheduled  on 
September  10.     December,  19  81 
has  been  set  as  a  target  date 
for  implementation  of  Phase  2 
route  changes .     A  plan  laying 
out  the  review  and  decision 
process  for  making  these  changes 
will  be  complete  by  the  end  of 
April. 

Muni  Metro  Phase  III   (the  L  and 
M  lines)  was  implemented  on 
December  17,  and  June  17  has 
been  set  as  the  target  date  for 
introduction  of  the  J-line 
(Phase  IV) . 

The  recent  resignation  of  Muni's 
System  Safety  Director  has 
slowed  development  of  a  detailed 
system  safety  plan.  Recruitment 
efforts  for  a  new  director  are 
underway. 

A  preliminary  draft  of  Muni's 
19  81-86  Five  Year  Plan  was 
distributed  for  internal  review 
on  April  6.     A  final  draft  will 
be  completed  during  April  for 
submission  to  the  Public  Utilities 
Commission  during  the  first  week 
in  May. 


GOAL: 
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Bureaus  of  Administration, 
Finance,  Management  Information  Services, 
Engineering  and  Performance  IVIonitoring 


PERFORMANCE  REPORT 

FISCAL   YEAR  1980-81 

Third  Quarter 


OVERVIEW 


During  the  course  of  this  fiscal  year,  PUC  Bureaus ^  working  with 
the  line  departments ^  have  laid  the  groundwork  for  comprehensive, 
integrated  planning,  budgeting,  and  control  systems  and  processes 
within  the  PUC, 

For  the  Municipal  Railway  in  particular,  five  key  management 
processes  have  been  significantly  revised, 

5  Year  Plan  ~  The  development  of  Muni's  5  Year  Plan 
began  with  a  one  day  management  retreat  which  involved  • 
all  Muni  and  PUC  managers  in  assessing  the  current 
status  of  the  organization  and  its  long  term  goals. 
The  plan  itself,  which  is  currently  circulating  for 
internal  review  provides  a  more  comprehensive  discussion 
of  Muni's  organizational  and  service  delivery  goals 
than  was  contained  in  previous  5  Year  Plans* 

Capital  Improvement  Program  -  Muni*s  CIP,  like  the  5 
Year  Plan,  was  developed  this  year  through  a  carefully 
laid  out  process  which  involved  Muni  and  PUC  managers 
in  setting  capital  program  priorities  jointly  for  the 
next  five  years.     Decisions  were  made  on  the  basis  of 
more  detailed  cost  estimates  and  revenue  projections 
than  those  provided  for  previous  CIP's. 

Budget  -  The  PUC's  FY  81-82  budget  was  completed  on 
time  (and  well  ahead  of  last  year's  schedule).  The 
budget  process  involved  managers  throughout  the  organ- 
ization in  setting  objectives  and  determining  resource 
needs. 

Financial  Reports  -  Monthly  financial  reports  have 
assisted  the  PUC  Bureau  of  Finance  in  controlling 
expenditures  against  the  PUC's  FY  80-81  budget.  The 
reports,  produced  for  the  first  time  this  year,  are 
primarily  useful  for  controlling  expenditures  at  the 
department  level.     Reporting  and  procedural  changes 
are  currently  being  made  to  improve  the  accuracy  of 
financial  information  provided  to  lower  level  managers  ' 
within  the  organization. 

Performance  Monitoring  -  A  formal  quarterly  performance 
review  process  has  been  established  for  the  Municipal 
Railway.     It  has  enabled  the  PUC  and  Muni  General 
and  Division  Managers  to  identify  and  discuss  solutions 
to  performance  problems  and  to  provide  recognition  to 
managers  who  have  met  their  performance  objectives. 


OVERVIEW 


At  the  same  time    as  these  processes  have  developed^  detailed 
planning  efforts  have  been  underway  for  two  key  support  services 
which  are  essential  to  further  improvements  in  the  PUC's 
management  systems. 

Training  -  The  PUC's  training  unit  has  been  working  with 
Public  Management  Consultants  to  conduct  a  management 
training  needs  assessment  which  will  be  the  basis  of  a  ' 
comprehensive  training  program  to  build  PUC  managers' 
skills  in  areas  such  as  planning^  budgeting  and  problem 
solvingo 

Management  Information  Services  -  The  PUC's  data  center, 
with  technical  and  management  assistance  from  Systems  and 
Computer  Technology,  has  developed  a  preliminary  master 
plan  for  the  Municipal  Railway.     It  lays  out  a  program 
for  developing  the  computer  systems  support  which  will 
be  essential  to  continued  improvements  in  the  departments" 
management  systems . 
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BUREAU  OP  FINANCE 


GOAL^     To  support  the  efficient  and  effective  management  of  PUC 

departments  by  building  a  financial  management  organization  to 
plan  for  and  manage  PUC  operating  and  capital  revenues  and 
expenditures. 


OBJECTIVES 


RESULTS 


To  implement  an  automated  PUC 
accounting  system  capable  of 
providing  timely  and  accurate 
financial  data  to  assist  PUC 
managers  in  controlling  FY  80»-81 
expenditures , 


To  increase  Fast  Pass  sales  by 
20%  over  fourth  quarter  FY  79- 
80  sales  level  of  89,000  per 

month  and  to  increase  the  num- 
ber of  Fast  Pass  sales  outlets 
by  50%  from  130  to  190, 


To  manage  the  preparation  of 
the  PUC's  FY  81-82  budget  so  it 
is  submitted  to  the  Mayor  by 
February  27th  in  conformance 
with  city  procedures ^  and  useful 
to  PUC  managers  and  policy 
makers. 


Since  the  control  and  collection 
section  produced  PUC's  first  set 
of  financial  reports  in  November, 
the  reports  have  been  produced 
within  30  days  of  the  end  of 
each  successive  month.     The  next 
step  in  the  development  of  the 
reports  is  to  insure  their 
accuracy.    The  reports  are  cur- 
rently accurate  at  the  depart- 
mental summary  levels  but  become 
less  accurate  as  they  are  dis- 
aggregated to  lower  levels  within 
the  organization.    An  analysis 
of  reporting  and  procedural  pro- 
blems is  almost  complete.  Action 
will  be  taken  to  correct  problems 
identified  prior  to  the  beginning 
of  the  next  fiscal  year  reporting 
cycle. 

Fast  Pass  sales  of  104,450  in 
March  were  above  the  third  quar- 
ter target  of  102,000.     As  of 
the  end  of  March,  there  were  222 

Fast  Pass  outlets  in  operation, 
or  47  more  than  the  target  for 
the  quarter. 

The  PUC's  Fiscal  Year  81-82 
budget  was  reviewed  by  the  PUC 
in  February,  and  submitted  to 
the  Mayor  on  time.  Financial 
information  was  complete  by 
February  27,  and  narrative  back- 
up was  submitted  in  accordance 
with  the  Mayor's  instructions 
on  April  15.  . 
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BUREAU  OF  FINANCE 


OBJECTIVES 


To  assist  PUC  managers  and 
decision  makers  in  developing 
accurate  revenue  and  cost 
estimates  for  the  FY  81-82 
budget  and  the  Muni  19  81-86 
Capital  Improvement  Program;  to 
develop  alternatives  for  a  Muni 
self-service  fare  program,  and 
procedures  for  estimating  Muni 
ridership. 


RESULTS 


To  develop  and  manage  the  pre- 
paration of  the  Municipal  Rail- 
way's 1981-86  Capital  Improve- 
ment Program  so  it  is  timely 
and  useful  to  PUC  managers  and 
policy  makers. 


To  obtain  grant  funding  for 
high  priority  capital  projects 
including  the  55  Sacramento 
and  24  Divisidero  electrifica- 
tion projects,   the  cable  car 
rehabilitation  program  and  LRV 
system  enhancements. 


During  the  third  quarter,  the 
Bureau's  analytical  unit  completed 
a  number  of  financial  analysis 
projects  including  the  develop- 
ment of  a  methodology  for  deter- 
mining and  projecting  the  cost  of 
downtown  transit  service  (to  be 
used  in  decisions  relative  to 
the  downtown  development  fee) , 
financial  projections  for  Muni's 
5  Year  Plan,  refined  fare  collec- 
tion estimates  for  the  budget, 
and  year-by-year  capital  revenue 
estimates  for  Muni's  Capital 
Improvement  Program.  Designs 
for  a  self  service  fare  study 
and  a  ridership  data  collection 
program  are  scheduled  for  com- 
pletion in  May. 

Extensive  management  reviews  of 
the  Municipal  Railway's  19  81-86 
Capital  Improvement  Program  are 
complete.     The  program  is  now 
ready  for  submission  to  the 
Public  Utilities  Cominission  in 
ear! 


In  addition  to  obtaining  approval 
for  $7.5  million  in  SB  620  funds 
for  the  55  Sacramento  and  $3.2 
million  in  UMTA  Section  3  funds 
for  the  cable  car  rehabilitation 
program,  the  Bureau  has  now  com- 
pleted applications  for  $14.7 
million  in  UMTA  Section  5  funds 
and  $12  million  in  state  TDA 
funds.     In  addition,  the  Bureau 
recently  received  approval  for 
$2.5  million  in  state  Transit 
Planning  and  Development  funds 
which  will  be  used  to  meet  local 
share  requirements  for  UMTA  Sec- 
tion 3  funds  for  the  cable  car 
program. 


»4- 


BUREAU  OF  FINANCE 


OBJECTIVES 


RESULTS 


To  staff  and  develop  program 
plans  for  two  new  finance 
functions y  auditing  and  contract 
management. 


Delays  in  obtaining  Civil  Service 
classifications  continue  to  block 
the  development  of  auditing  and 
contract  management  units »  The 
Civil  Service  Commission  has 
deferred  classification  of  posi- 
tions for  the  audit  unit  until 
it  completes  classification  of 
a  new  audit  class  for  the  Con- 
toller  ^s  office.  Classification 
levels  for  positions  in  the  con- 
tract management  ur.Lt  are  still 
under  discussion  with  Commission 
staff. 
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BUREAU  OF  ADMINISTRATION 


GOAL:     To  support  PUC  departments  through  the  effective  and  efficient 

management  of  personnel,  training^  marketing,  elderly  and 
handicapped,  claims,  and  industrial  safety  programs « 


OBJECTIVES 


RESULTS 


To  build  a  decentralized  per- 
sonnel unit  capable  of  maxi-- 
mizing  permenant  employments. 


To  increase  the  number  of  women 
Asians,  and  Hispanics  hired  as 
operators,  inspectors,  mechanicj 
and  overhead  linespeople  from 
117  to  196. 


To  develop  a  comprehensive 
PUC  management  and  supervisory 
training  program. 


To  increase  worker  productivity 
by  reducing  industrial  acci- 
dents in  the  Equipment  Main- 
tenance Division  by  30%. 


To  develop  a  program  to  inform 
and  educate  existing  and  po- 
tential Muni  riders  and  to 
represent  their  interests  to 
PUC  managers. 


Seven  personnel  positions  have 
now  been  filled  by  staff  who 
qualified  through  examinations 
recently  completed  by  the  Civil  . 
Service  Commission.     The  unit 
also  completed  a  move  to  new 
office  space  in  late  March.  • 

As  of  March  31^  291  women,  Asians 
and  Hispanics  were  employed  as 
operators^  mechanics,  overhead 
linespeople  and  transit  line 
coordinators  or  inspectors » 
Selections  made  in  connection 
with  the  new  transit  line 
coordinator  program  have  in- 
creased the  number  of  women  and 
minorities  moving  into  supervisory 
positions  within  the  Muni 
Operations  Division. 

The  training  unit  has  been 
working  with  Public  Management 
Consultants  to  complete  a  manage- 
ment training  needs  assessment. 
An  internal  review  draft  is  now 
complete  and  is  being  reviewed 
by  PUC  managers.     It  will  be 
submitted  to  the  Public  Utilities 
Commission  for  review  on  May  26. 

Industrial  accidents  for  the 
third  quarter  (27)  were  below 
target  (33) .     Only  one  OSHA 
citation  was  received  during 
the  quarter. 

The  public  information  uriit  is 
in  the  process  of  developing  a 
detailed  work  program  for  the 
next  fiscal  year. 
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BUREAU  OF  ADMINISTRATION 


OBJECTIVES  i  RESULTS 


To  complete  Muni's  Section  50  4  i 
Transition  Plan  for  providing  i 
interim  accessible  transit  ser™  | 
vice  for  the  handicapped  and  to  | 
develop  detailed  implementation  | 
plans  for  expanded  paratransit  | 
programs.  | 


The  elderly  and  handicapped 
unit  submitted  Muni*s  Imple- 
mentation Plan  for  Paratransit 
Services  to  the  Public  Utilities 
Commission  for  final  approval 
on  March  24 «     Requests  for  pro- 
posals from  companies  interested 
in  providing  paratransit  van^ 
taxi,  and  broker  services  have 
been  distributed.  Interviews 
are  now  being  conducted  to 
select  a  new  director  for  the 
program » 
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BUREAU  OF 
MANAGEMENT  INFORMATION  SERVICES 


GOAL:     To  stabilize  and  upgrade  the  PUC's  existing  information 
processing  and  systems  development  capability  to  be 
responsive  to  PUC  departmental  requirements. 


OBJECTIVES 


RESULTS 


To  improve  the  consistency  and 
reliability  of  ongoing  computer 
services  by  stabilizing  the 
computer  environment  enough  to 
increase  computer  uptime  by 
50%  during  the  first  half  of 
the  fiscal  year. 


To  improve  the  efficiency  and 
effectiveness  of  Bureau  ser- 
vices by  retaining  qualified 
technical  and  management 
assistance  during  the  first 
half  of  the  fiscal  year  and 
developing  a  computer  services 
improvement  Master  Plan  by  the 
end  of  the  fiscal  year. 


Computer  availability  continued 
to  average  90%  during  the  third 
quarter,  a  50%  increase  over 
availability  at  the  beginning 

of  the  fiscal  year 


Systems  and  Computer  Technology 
is  now  providing  technical  and 
management  assistance  to  the 
data  center.    The  firm  just 
completed  a  preliminary  computer 
services  Master  Plan  for  the 
Municipal  Railway.     This  plan 
will  be  reviewed  by  the  Public 
Utilities  Commission  on  April  28, 
Work  is  underway  to  complete  a 
comprehensive  Master  Plan  for 
the  entire  PUC  by  the  end  of 
the  fiscal  year. 
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BUREAU  OF 

ENGINEERING  AND  CONSTRUCTION 


GOAL:     To  support  PUC  operations  through  the  effective  and  efficient 
management  of  capital  planning,  engineering  and  construction 
programs « 


OBJECTIVE 


RESULT 


To  improve  engineering  produc- 
tivity and  responsiveness  by 
integrating  engineering  staffs 
from  the  three  PUC  departments 
into  one  engineering  bureau 
organized  around  the  "matrix 
management"  concept. 


Engineering  staff  from  the 
three  PUC  departments  (who  had 
been  located  in  three  separate 
buildings)  completed  a  move  to 
Patrick  Henry  School  on  March  27 « 
The  move  was  a  prerequisite 
for  integrating  the  PUC^s 
engineering  organization™ 
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BUREAU  OF 


PERFORMANCE 

MONITORING 

GOAL:    To  promote  the  development  and  use  of,  performance  monitoring 
processes  and  techniques  to  improve  the  efficiency  and 
effectiveness  of  PUC  bureaus  and  departments. 

OBJECTIVES 

RESULTS 

To  develop  procedures  for 
monitoring  the  performance  of 
Muni  Divisions  and  PUC  Bureaus 
during  FY  80-81;  to  assist  all 
PUC  Bureau  and  Department  mana- 
gers in  developing  realistic 
goals  and  objectives  as  part 
of  the  FY  81-82  budget  process. 

Formal  quarterly  management 
reviews  were  conducted  for  the 
third  quarter  for  all  Muni 
Divisions?  the  PUC's  FY  81-82 
budget  is  complete  and  included 
goals  and  objectives  from  all 
PUC  Bureaus  and  Departments. 
This  document  lays  the  ground- 
work for  the  PUC's  performance 
monitoring  process  during  the 
next  fiscal  year. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 


Room  282,  City  Hall 
2;00  P.M. 
July  14,  1981 


COi^MISSIONERS 
John  M.  Sanger,  President 
H.  V^elton  Flynn,  Vice  President 
Peter  McCrea 
Nancy  C.  Lenvin 
Thomas  Hsieh 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 
Water  Department 
Municipal  Railway 


Engineering  and  Construction 
Management 

Administration 

Financial  Management 

Information  Systems 

Performance  Monitoring 

Energy  Conservation 


Richard  Sklar 
GENERAL  MANAGER 

Romaine  A.  Smith 
SECRETARY 


81-112 


Call  to  Orders     2^05  Poll- 


Presents     President  John  Sanger ^  Vice  President  Ho  IJelton  Flynn, 
Commissioners  Peter  McCrea,  Nancy  Co  Lenvin, 
Thomas  Hsieh 


The  Minutes  of  the  Regular  Meeting  of  June  23 ,  1981  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  Office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
WO, 


On  motion  of  McCrea^  seconded  by  Lenvin^  the 
following  resolution  was  adopted? 

81-0275      E        Approving  plans  and  specifications  and  authorizing 

bid  call  in  connection  with  Phase  B  -  Forest  Hill 
Station  Improvements  Project ^  under  Contract 
:iOo  MR- 8 16^  and  estimated  to  cost  $5, 19 0^,000. 

Votes  s    Ayes  -  Sanger  ^  Flynn^,  McCrea,  Lenvin^-  Hsieh 


On  motion  of  McCrea,  seconded  by  Hsieh,  the 
following  resolution  was  adopted s 

81-0276      E        Awarding  of  Ketch  Hetchy  Contract  No.  648,  Cherry 

Valve  House  and  Early  Intake,  Paint  Pipes Valves 
and  Operators,  to  Jeffco  Painting  and  Coating,  Inc., 
Pacheco,  California,  in  the  amount  of  $34,894  for 
Alternate  B. 

Votes s    Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  McCrea,  seconded  by  Lenvin,  the 
following  resolution  was  adopted s 

81-0277      E        Accepting  the  work  as  being  satisfactorily  completed 

and  approving  final  payment  of  $2,370.17  to  The 
Pitometer  Associates ,  Consulting  Engineers ,  under 
Professional  Services  Contract  PS-159,  dated 
June  10,  1980. 

Votes s    Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin,  Hsieh 
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On  motion  of  flcCrea  ^  seconded  by  Lenvin^,  the 
following  resolution  was  adopted s 

Accepting  the  work  as  satisfactorily  completed  under 
Contract  Mo.  MR-6G1        Fire  Protection  System, 
Central  Control,  TJest  Portal  Station,  and  authorizing 
Final  Payment  in  the  amount  of  $5, 255 « 75,  in  favor 
of  Civic  Electric  Company,  Inc. ,  San  Francisco » 

Votes s     Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  McCrea,  seconded  by  Lenvin,  the 
following  resolution  was  adopted? 

Accepting  the  work  as  satisfactorily  completed 
under  Contract  ITo,,  MR-802  —  Auxiliary  Air 
Conditioning  -  Central  Control,  IJest  Portal  Station, 
and  authorizing  Final  Payment  in  the  amount  of 
$l,274o41  in  favor  of  Mechanical  Services,  San 
Francisco. 

Votes  2    Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  McCrea,  seconded  by  Lenvin,  the 
following  resolution  was  adopted s 

Approving  collection  of  charges  for  damages  against 
miscellaneous  debtors,  San  Francisco  Mater 
Departraent,  for  the  month  of  May  1981,  in  the  amount 
of  $3,822.23. 

Votes s    Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  McCrea,  seconded  by  Lenvin,  the 
following  resolution  was  adopted? 

Requesting  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$106,861.36. 

Votes  s     Ayes  •=  Sanger,  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  McCrea,  seconded  by  Lenvin,  tlie 
follov/ing  resolution  was  adopted 2 

Approving  recommendation  of  City  Attorney  and  re- 
questing Controller  to  draw  warrant  in  the  am.ount  of 
$4,071.22  in  settlement  of  non-litigated  claim  of 
Antonia  Guzman  for  personal  injuries  and  property 
damage  caused  by  a  San  Francisco  TJater  Department 
water  main  break. 

Votes s    Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin,  Hsieh 
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On  motion  of  McCrea<r  seconded  by  Flynn^  the 
following  resolution  was  adopted? 

81-0282      E        Endorsing  the  Charter  Amendment  amending  Sections 

7.203  and  7.204  of  the  City  Charter  to  modernize 
certain  procedures  relating  to  the  administration 
of  construction  contracts » 

Votes  s    Ayes  -  Sanger    Flynn^  McCrea,  Lenvin,  Hsieh 


On  motion  of  Flynn,  seconded  by  Hsieh,  the 
following  resolution  was  adopted? 

81-0283      E        Authorizing  staff  of  the  Utilities  Engineering 

Bureau  to  advertise  a  Request  for  Proposal  to  engage 
a  consultant  to  conduct  a  study  of  the  alternatives 
for  the  treatment  of  Crystal  Springs  Reservoir  water, 
at  an  estimated  cost  of  $100,000. 

Votes s     Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  McCrea,  seconded  by  Lenvin,  the 
follov/ing  resolution  was  adopted? 

81-0284      n       Declaring  v/ater  service  facilities  in  Garden  City 

subdivision  surplus  and  requesting  the  Director  of 
Property  to  negotiate  a  sale  of  these  facilities  to 
the  City  of  Daly  City  for  the  sura  of  $16,500. 

Votes s    Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin,  Hsieh 


Copies  of  the  above  resolutions  are  on  file 
in  the  Office  of  the  Secretary  of  the  Public 
Utilities  Commissiono 


************* 


Item  Ho.  7— Discussion  of  Hetch  Hetchy  Hater  and  Power  systemwide 
power  and  watershed  firm  yield  study. 


Mr.  Oral  Moore,  Deputy  General  Manager  and  Chief  Engineer,  PUC, 
described,  with  the  aid  of  a  map,  each  of  the  projects  which  the 
consultant  found  to  be  economically  viable.     He  also  stated  that 
the  study  confirmed  that  the  present  mountain  facilities  are  suffi- 
cient to  sustain  a  water  yield  of  400  million  gallons  daily. 

Mr.  Gerald  11,  Meral,  Deputy  Director,  California  Department  of  Water 
Resources,  read  a  statement  opposing  further  development  on  the 
Tuolumne  River,  a  copy  of  which  is  made  a  part  of  these  minutes. 
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Commissioner  McCrea  questioned  Mro  Heral's  analysis  of  some  of 
the  proposed  projects.    Mrc  Meral  replied  that  no  detailed  analysis 
had  been  done,  but  that  he  was  raising  environmental  issues  since 
they  had  not  been  addressed  in  the  report. 

Mr.  Dick  Roos-Collins ,  representing  Friends  of  the  River stated 
that  he  hoped  an  environmental  assessment  would  be  made  prior  to  a 
commitment  to  any  of  these  projects ,  particularly  their  effect  on 
land,  fisheries,  water  quality  and  recreation. 

Mr.  Patrick  Carr,  representing  Friends  of  the  River,  presented  the 
organization's  technical  analysis  of  the  various  proposed  projects, 
a  copy  of  which  is  made  a  part  of  these  minutes. 

Mr.  James  R,  Huddlestun  from  the  National  Park  Service,  TJestern 
Region,  said  that  he  would  submit  written  comments  at  a  later  date. 

Mr,  Joseph  A.  Daly,  representing  Tuolumne  River  Expeditions,  opposed 
project  number  9,  a  new  mountain  tunnel,  and  the  Clavey-Wards  Ferry 
project. 

Mr.  E.  Pc  Curtis,  representing  the  West  of  Twin  Peaks  Central 
Council,  said  that  the  homeowners  in  San  Francisco  are  concerned 
about  an  adequate  water  supply. 

Mr.  Frank  Haeg,  Senior  Recreation  Coordinator,  City  of  Berkeley, 
expressed  concern  about  the  effect  of  the  Harden  Flat  Project  on 
the  Berkeley  Camp. 

Mr.  Victor  C.  Pfeiffer,  Jr.,  a  property  owner  at  Harden  Flat, 
inquired  about  an  alternate  site  for  his  cabin  in  the  event  his 
property  were  flooded.     Mr,  Sklar  stated  that  his  property  rights 
would  be  respected  but  we  are  not  to  that  point  yet. 

Mr,  Alvin  Greenberg,  representing  the  Sierra  Club,  Northern 
Calif ornia/Ilevada,  Regional  Conservation  Committee,  Water  Resources 
Division,  stated  that  the  Cierra  Club  is  willing  to  pursue  the  idea 
of  some  additions  to  the  Hetch  Hetchy  system  which  would  be  con- 
sistent with  their  environi^nental  goals  and  consistent  with  the 
economic  and  environmental  balance  that  the  Tuolumne  River  now  has. 
A  copy  of  his  statement  is  made  a  part  of  these  minutes . 

Ms,  ICatherine  Culligan,  Rare  Plant  Coordinator  for  the  San  Francisco 
Bay  Chapter  of  the  California  Native  Plant  Society,  said  that  most 
of  the  projects  will  have  an  adverse  effect  on  the  native  vegetation 
as  a  result  of  construction  or  through  loss  of  critical  habitat. 
There  are  at  least  five  plants  in  the  project  area  which  are  con- 
sidered to  be  rare  and  endangered, 

Mr.  Mike  McGill,  representing  San  Francisco  Planning  and  Urban 
Research,  stated  that  SPUR  supports  the  designation  of  the  Tuolumne 
River  as  v/ild  and  scenic.     It  is  hoped  that  this  study  will  identify 
alternatives  that  would  enable  San  Francisco  to  generate  additional 
power,  produce  additional  water  and  still  maintain  the  present  wild 
and  scenic  values  of  the  Tuolumne  River. 
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Mro  McGill  suggested  that  the  Commission  not  make  a  decision  on 
additional  water  yield  until  there  has  been  a  clarification  of  the 
language  in  the  State  legislation  on  the  Peripheral  Canal  which 
requires  any  additional  water  yielded  from  the  Tuolumne  watershed 
to  pass  through  the  delta. 


Item  No.  12 — Regarding  a  lease  for  an  equestrian  center  and  farm 
development. 

This  matter  was  continued  for  more  information  regarding  possible 
risks  of  poluting  the  watershed,  details  on  proposed  use  and  re- 
drafting of  lease  documents. 


Discussion  of  Minority  Business  Enterprise  policy. 

Commissioner  McCrea  stated  that  the  issue  is  whether  the  Commission 
intends  to  adhere  to  its  present  riBE  goals  or  view  MBE  as  a  segment 
of  its  overall  Affirmative  Action  Plan. 

President  Sanger  requested  that  staff  prepare  a  list  of  the  criteria 
currently  used  when  recommending  award  to  a  contractor  other  than 
the  low  bidder,  and  also  prepare  a  proposed  amendment  to  the  MBE 
policy  which  takes  into  account  such  factors  as  size  of  firm,  hiring 
policy  of  firm,  pattern  over  the  years  and  whether  other  contractors 
submitted  bids  including  MBE. 


THEREUPON  THE  MEETIIIG  WAS  ADJOURIJEDs     4f^40  P,il. 
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ROMAINE  A.  SMITH 


SECRETARY 
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PUBLIC  UTILITIES  COMMISSION 
CITY  AND  CJOUNTY  OF  SAN  FRANCISCO 


Resolution  No.  81-0274-MR 


7-14-81 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public  Utilities, 
The  General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission  approves 
and  hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants  eigainst  such 
funds  as  are  or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


ACDT.  NO. 
&  Prayer 


Non-Litigated  Settlements 


Accident 
Date 


PI/ 
PD 


Settlement 


None 

Litigated  Settlements 

Ed  Andersen 
and 

Nancy  Andersen, 
Guardian  Ad  Litem  of 
Brian  Andersen,  a  minor 


78  S  0041-1 
$25,000^00 
78  S  0041-2 
$25,000.00 


6-3 


6-3 


8-  1-78 


8-  1-78 


A($6,540.00) 
B($  760.00) 
A($  200.00) 


$  7,500.00 


Gabriella  Bowe 


77  T  5368-1 
$8,000.00 


1-7 


6-  6-78 


3,750.00 


Wanda  Marie  Ellison 


78  B  0847-1 
$15,000.00 


1-3 


11-13-78 


A($3,982.00) 
B($  118.00) 


4,100.00 


Shui  Yui  Gee 


77  C  0230-2  1-3  2-  3-78 

$55,000.00 

(Plus  waiver  of  SFGH  Lien  for  $1,039.16.) 


5,500.00 


Jerzy  Szyfer  aka 
Jerzy  M.  Szyfer 


77  B  2097-1 
$150,000.00 


7-6+ 


6-16-78 


*44,000.00 


Leroy  Tyler 


79  B  0177-1 
$10,000.00 


8-3 


7-28-79 


A($4, 342.65) 
B($  657.35) 

5,000.00 


Kathleen  Duncan  Ward 


76  C  0053-1 
$100,000.00 


9-6 


8-  9-76 


20,000.00 


Robert  Henke 
and 

Elayne  Henke 


78  S  0483-1 
$5,513.60 
78  S  0483-2 
$2,500.00 


1-3 
1-3 


3-29-79) 
) 

3-29-79) 
) 


(Includes  Cost  +  Interest  Upon  Demand.) 


A($6,277.36) 
B($l,809.00) 


8,086.36 
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CONT'D 


Acdt.No.  Accident  PI/ 

Claimant  &  Prayer  Type  Date  PD  Settlement 


Res.  No.  81-0274-MR 


7-14-81 


Dorothy  L.  Willett 

78  S  0163-1 

6- 

■3 

10- 

5-78) 

A($l,923.35) 

and 

$25,000.00 

B($l,226.65) 

Theodore  N.  White 

78  S  0163-4 

6- 

3 

10- 

5-78) 

A($l,700.00) 

arm 

$25,000.00 

Ardelia  Willett 

78  S  0163-2 

6- 

•3+ 

10- 

5-78) 

A($2,587,50) 

and 

.  $25,000.00 

Bessie  O'Farrell  aka 

78  S  0163-3 

6- 

3+ 

10- 

5-78) 

A($l,487.50) 

Bessie  O'Farrel  aka 

$25,000.00 

Bessie  O'Farris 


(Includes  Costs  +  Interest  Upon  Demand.) 


$  8,925.00 


$106,861.36 


Total  Settlements:  (14) 


*Excess  of  $37,500.00    Index    561597      Sub-object      1450      $  6,500.00 

Index    561597     Sub-object      1450  $100,361.36 

$106,861.36 


AND  BE  IT  RESOLVED,  That  Resolution  81-0181-MR  adopted  4-28-81, 
pertaining  to  litigated  settlement  of  $489,154.00  payable  to 
Steven  L.  Bybee  be  rescinded.    AND  BE  IT  FURTHER  RESOLVED,  That 
Resolutioi   81-0151-MR  adopted  4-14-81,  requesting  a  Supplemental 
Appro,  for  the  above  funds  also  be  rescinded.    This  amount  was 
to  be  allotted  from  a  Supplemental  Appro,  to  08051-363010-1450 
Judgment  -  CI  aiiiis . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  July  14,  1981. 


Romaine  A.  Smith 


7-14-81 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  ©!J."'"l;^<iw 


WHEREAS,  The  firm  of  Esherick,  Homsey,  Dodge,  and 
Davis/Rutherford  and  Chekene  is  engaged  in  the  design  of  im- 
provements to  Forest  Hill  Station;  and 

WHEREAS,  This  project  as  the  second  of  a  two  stage 
program  will  provide  major  structural  additions  and  renovations; 
and 

WHEREAS,  Said  Firm  has  completed  plans  and  specifica- 
tions to  construct  the  second  portion  of  this  work  designated 
as  Phase  B  at  an  estimated  cost  of  $5,190,000;  and 

WHEREAS,  Funds  are  available  from  the  Federal  Aid  to 
Urban  Systems   (FAU)   in  the  amount  of  86.09  per  cent  of  contract 
costs,  with  local  share  covered  by  State  funds  provided  by 
CalTrans;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined 
that  this  project  is  categorically  exempt  from  the  California 
Environmental  Quality  Act  (CEQA)  and  the  State  Guidelines  as 
a  class  2   (c) ,  Section  15102   (c)  project;  and 

WHEREAS,  Plans  and  Specifications  have  been  submitted 
to  this  Commission  with  the  recommendation  that  thipy  be 
approved;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves  said 
Plans  and  Specifications  and  authorizes  their  advertisement 
for  bids  under    Contract  No,  MR-816  Improvements  to  Forest  Hill 
Station,  Phase  B;  and,  be  it  further 

RESOLVED ,  That  bid  award  is  subject  to  concurrence  of 
the  Urban  Mass  Transportation  Administration  (UMTA)  of  the  U.S. 
Department  of  Transportation  to  whom  the  aforementioned  CalTrans 
funds  are  being  transferred  for  administrative  purposes . 

1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.    1  4  1981 

Secretary  and  Assistant  General  Manager 
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PUBUC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN.  E^RAMCISCO 

81-0276 

RESOLUTION  No.Zl:±  ZJjl.Z-2f 


-i'fe  this  C  ^TBtn---' ■ 

^-v  -.  _ ^ily  com~ 

^  in  the 

RESOLVED,  That  this  Commission  hereby  awards  to  Jeffco 
Painting  &  Coating,  Inc.,  431  No»  Buchanan  Circle  #1,  Pacheco, 
California  94553,  as  the  lowest  regular  and  responsible  bidder, 
Hetch  Hetchy  Contract  No,  648,  Cherry  Valvehouse  and  Early 
Intake,  Paint  Pipes,  Valves  and  Operators,  in  the  amount  of 
$34,894  for  Alternate  B,  and  rejects  all  other  bids  for  this  work. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
t  its  meeting  of. 

■f  JULY  141981 


Secretary  and  Assistant  General  manager 


> 
(. 


PUBLIC  UTILITIES  COMMiSSiOM 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.. 


RESOLVED,  That  this  Commission  hereby 
accepts  the  work  as  being  satisfactorily  com- 
pleted, and  approves  final  payment  in  the 
amount  of  $2,370.17  to  The  Pitometer  Associates, 
Consulting  Engineers,  covering  services  to  the 
San  Francisco  Water  Department  in  connection 
with  water  waste  survey  under  Agreement  dated 
June  10,  1980 


I  hereby  cQttii'j  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commissim 
&t  its  meeting  of. 


i   JULY    141981  „ 


Secfemy^  Pt^c  UUUties  Commisskm 


PPBLIC  UTILITIES  COMMISSION 

ewe  AND  COUNTY  OF  SAN  FRANCISCO 


81-0: 

RESOLUTION  No.^„=^ 


WHEREAS,  All  work  under  Contract  No.  MR-681,  "Fire 
Protection  System,  Central  Control,  West  Portal  Station", 
was  completed  on  September  10,  1980  by  Civic  Electric  Company, 

Inc.;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed;  and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  final 
payment  in  the  amount  of  $5,255.75  in  favor  of  Civic  Electric 
Company,  Inc.,  Contractor. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

f  1^  'J^^^  141981 


'^cretaty.  Public  Utilities  Conmisam 
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FUBLiC  UTILITIES  COMMiSSIOH  ^ 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.Q-^ 


WHEREAS,  All  work  under  Contract  NOo  MR- 802,  "Auxiliary 
Air  Conditioning  at  Central  Control,  West  Portal  Station", 
was  completed  on  April  21,  1981  by  Mechanical  Services;  now,^'" 
therefore  be  it 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed;  and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  final  payment 
in  the  amount  of  $1,274,41  in  favor  of  Mechanical  Services, 
Contractor o 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.         ,  .    JULY     1 4 1981 

at  Its  meeting  oj.  


Secretary  and  Assistant  General  Manage 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.. 


RESOLVED,  That  this  Commission  hereby  approves 

collections,  month  of  May  198I,  of  charges  for  damages  against 

miscellaneous  debtors,  San  Francisco  Water  Department,  in  the 

Citv ■ 

amount  of  $3,822.23. 


Con ' 


-  "^  aim 


at  its  meeting  c  j. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY     141981  ^ 

Secretary^  Public  Utilities  Commission 


PUBLIC  UmiTIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FFiANCISCO 


RE5.0I-UTI0N  No.^i  '^^^^ 


■•IsBioB,  by  Resolution  80-0315 
Jm  xmm>^t.  <?£  tlie  Special  CommXttm.  to  Review 

.  .. ....  :y 

RESOLVED,  That  on  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  and  Chief 
Engineer,  San  Francisco  Water  Department,  and  the  City 
Attorney,  this  Commission  approves  and  hereby  requests  the  Con- 
troller to  draw  warrant  in  favor  of  Antonia  Guzman  and  Steven 
Finley,  Esq.,  in  the  amount  of  $4,071.22  in  settlement  of  claim 
against  the  San  Francisco  Water  Department ,  arising  from  per- 
sonal injuries  and  property  damage  sustained  when  a  32  inch 
water  main  broke  at  College  Hill  Reservoir  on  August  3,  1975. 


■,nd  7.204  &t  the 


.■"id    h'r:  '      '  ' 

thir        :aig5sion  requests 
-  •H-.v"  argtameat  ssupporting  tfe« 


I  herehv  cerUiy  that  the  foremng  resolution  was  adopted  hy  the  Public  Utilities  Commission 

,  ^  JULY     1 4 1981        .   ^ 

at  its  meeting  of — ^  — — —  Vy     — — -jf  1 


Secretary,  Public  Utilities  Com,mission 


PUeUC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.8J-°"0282 


WHEREAS,  This  Commission,  by  Resolution  80-0315 
has  endorsed  the  report  of  the  Special  Committee  to  Review 
Construction  Contract  Regulations  and  Procedures;  and 

WHEREAS,  This  Commission  by  the  aforesaid  resolu- 
tion has  urged  the  Mayor  and  Board  of  Supervisors  to  support 
ballot  propositions  to  enact  the  charter  changes  recommended 
by  the  Special  Committee  report;  and 

WHEREAS,  The  Board  of  Supervisors  has  submitted 
to  the  voters  a  charter  amendment  amending  Sections  7.203  and 
7.204  of  the  City  Charter,  which  encompasses  the  changes 
recommended  by  the  Special  Committee;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  endorses  the  - 
charter  amendment  amending  Sections  7.203  and  7.204  of  the 
City  Charter;  and  be  it  further 

RESOLVED,  That  this  Commission  requests  that  said 
endorsement  be  included  with  the  argument  supporting  the 
charter  amendment  in  the  ballot  pamphlet  to  be  mailed  to 
the  voters. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.   ^      JULY        14  1981 


*     — ral  ? ' 


Secretary  and  Assistant  General  Manner 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  .V^-^      '>^' lf<^^%0 


v^^'SP-        Section  A 3  Rule  6  of  the  San  Francisco 
;..s^d.i- «-aic.:..i  Uules  and  Eegulations  Governing  Water 
.:^e  to  Customers  states: 

RESOLVED,  That  this  Commission  hereby  authorizes 

the  staff  of  the  Utilities  Engineering  Bureau  to  advertise 

and  circulate  to  prospective  consultants  a  Request  for 

Proposal  to  conduct  a  study  of  the  alternatives  for  the 

treatment  of  Crystal  Springs  Reservoir  water.  systems 

\e  such 

e  as  tiife  pr^isiscris  supplied 

na.  mrved  foy  an 

,3  abli'S  to 
.a  i-iife:©  as  it  is 
,  i...  v.i3©rit  'to  continue 

^mrdt:         ■       ^ubdiTl^ioa  of  Daly  City 
3erTl.et  in  -.^rMl^r  the  as^ove  rule;  and 

^5ar4«--  :;gf  in  located  within  the  service 

/ ^  which  is  now  willirig  %rtd  able 
this  ■subdivision  mi^  'm^  offered 
■.f  St. 

■     '  "  - '  ■    V  :■ miftlm 

Iw  tiM 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
a.  its  ,n««ng  of.  ■     »     ''^m-Y  14]98{ 


Secretary  and  Assistant  General  Manager 


A 

PyBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  8 J.""Cf2S4  , 

WHEREAS,  Section  A,  Rule  6  of  the  San  Francisco 

Water  Department  Rules  and  Regulations  Governing  Water 

Service  to  Customers  states: 

"It  Is  the  policy  of  the  Department  to  give 
preference  to  the  sale  of  water  outside  the 
limits  of  the  City  and  County  of  San  Francisco 
to  municipalities,  water  districts  and 
communities  for  distribution  under  their  own 
operation  and  control.     The  Department  will, 
however,  consider  applications  for  service  from 
Individuals  or  others  located  outside  of  the 
areas  served  by  such  local  distributing  systems 
and  may  within  its  discretion  provide  such 
service  until  such  time  as  the  premises  supplied 
are  Included  within  the  area  served  by  an 
Independent  system  supplied  by  the  Water  Department, 
which  independent  system  desires  and  is  able  to 
provide  such  service  or  until  such  time  as  it  is 
no  longer  feasible  for  the  Department  to  continue 
to  provide  such  service;"  and 

WHEREAS,  The  Garden  Village  subdivision  of  Daly  City 
was  provided  water  service  in  19^0  under  the  above  rule;  and 

WHEREAS,  Garden  Village  is  located  within  the  service 
area  of  the  City  of  Daly  City,  which  is  now  willing  and  able 
to  provide  water  service  to  this  subdivision  and  has  offered 
to  pay  to  the  City  and  County  of  San  Francisco  the  sum  of 
$16,500  for  the  depreciated  value  of  the  existing  water  service 
facilities;  and 

WHEREAS,  It  is  uneconomical  for  the  San  Francisco 
Water  Department  to  continue  water  service  to  Garden  Village 
subdivision;  now  therefore  be  it 

RESOLVED,  That  this  Commission  requests  that  the 
Director  of  Property  negotiate  a  sale  of  the  facilities  of  the 
San  Francisco  Water  Department  providing  water  service  to  Garden 
Village  subdivision  to  the  City  of  Daly  City  for  the  sum  of 
sixteen  thousand  five  hundred  dollars  ($16,500.00). 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,     .   ,  E  JULY  iim 

dttts  meeting  <'/__„_,^   *  


Secretary^  Public  Utilities  Commission 


1* 


■r. 


BEFORE  THE  PUBLIC  UTILITIES  COMilISSEOM 

by 

Gerald  H.   Meral  ,   Ph.D.  " 
Deputy  Director 
California  Department  of  VJater  Resources        ,  - 

I  am  Gerald  Meral,  Deputy  Director  of  the  State  ■ 
Department  of  Water  Resources.     I  appreciate  the  opportunity  ■.  ■ 
to  present  the  comments  of  the  California  Resources  Agency 
regarding  the  City  and  County  of  San  Francisco's  Fletch  Hetchy 
V/ater  and  Power  "Systemwide  Power"  and  "V/atershed  Firm  Yield" 

studies.  '  '  -    , >        '.■'v'C/ /^^^ 

The  Resources  Agency  finds  that  the  Tuolum.ne  River'  '  , 
system  is  currently  being  used  for  virtually   the  m.axim.um  beneficial 
output  it  can  provide.     From  Hetch  Hetchy,   Eleanor,   and  Cherry    ^  ■;  ., , 
Reservoirs,   the  system  already  provides  San  Francisco  with  power  ■ 
and  with  one  of  the  best  water  supplies  in  the  State.     Lov/er  down 
the  river  is  a  recreational  treasure  to  hikers,  b-ca ters .  and  fisherme 
In  fact, 'the  trout  fishery  in  the  Tuolumne  belovr  Cherry  Creek  is 
one  of  the' most  productive  in  the  State.     The  Federal  Government  ■ 
has  determined  that  this  section  "overwhelmingly"  qualifies  to  be 
included  in  the  Federal  VJild  and  Scenic  Rivers  system.     The  State 
supports  such  designation.     Still   further  dovjn ,   New  Don  Pedro  Dam 
and  Reservoir  provide  vzater,  power,    flood  control,  and  flat-water 
recreation.     Without  question,   the  Tuolumne  is  one  of  the  most 
productive  multipurpose  river  systems  in  the  State.     However,  the 


^Presented  to  tlie  San  Francisco  Public  Utilities  'Commission  July  1^', 
1931  in  San  Francisco,  California,  by  Gerald  H.  Nieral ,  Ph.D.  Deputy 
Director. 
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delicate  balance  of  uses  in  the  system  v/ould  be  upset  by  some  of 
the  proposals  contained  in  these  documents.     Several  of , them  would 
have  an  adverse  impact  on  the  values  for  which  the  President  ■ 
proposed  the  river  to  be  designated  wild  and  scenic.  Moreover', 
any  further  diversions  from  the  system  would  impair  its  ability  to  ■ 
provide  water  quality  benefits  in  the  Sacramento-San  Joaquin  Delta. 
Such  benefits  are  needed  to  mitigate  damages  caused  by  water 
development  on  the  Tuolumne  and  other  tributaries  of  the  Delta. 

Time  has  not  allowed  us  to  provide  a  detailed  analysis 
of  the  economics  of  each  of  the  projects.     However,   there  are 
som.e  im.portant  areas  regarding  the  System.wide  Power  Studies'  ■  .  ,• 

economic  methodology  that  we  are  prepared  to  comment  on  at  this 
time.     While  I  realize  that  this  document  is  only  a  preliminary 
one  designed  to  provide  a  general  picture  of  the  feasibility  of 
potential  developments,   it  lacks  sufficient  data  and  correct 
methodology  to  make  such  an  assessment.    ■  •  ■  ■;   '  '  '■ 

An  example  of  the  faulty  economic  analysis  of  this  report 
is  its  choice  of  a  most  likely  v/ater  supply  alternative.  To 
base  water  benefits  on  State  Water  Project  water  at  $275  per  acre-  '. 
foot  is  to- choose  one  of  the  m.ore  expensive  possible  alternatives. 
Had  the  engineers  chosen  a  more  realistic  alternative,   such  as 
purchasing  San  Felipe  Project  water  at  $60  per  acre- f oot^ the 
resulting  benefits  v/ould  not  be  so  artifically  inflated. 

Moreover,   these  studies  include  only  a  partial 
economic  analysis.     The  engineering  economics  used   failed  to  account 
for  many  of  the  environmental  and  social  costs  associated  with 
exploiting  our  increasingly  scarce  natural  resources. 

An   example  is   the     emission  of  the  costs  of  mitigating 
the  impact  of  development  on  recreation,   water  quality,   and  fishery 


values-      Furthermore,    there  has     been  no  attempt  to  place  a  value 
on  the  loss  of  these  resources  where  the  new  projects  v7ould  preclude 
them.      If  the  true  econom.ic  cost  of  these  projects  were  included, 
these  proposals  would  certainly  not  be  taken  seriously.  .  ■ 

We  have  made  a  preliminary  reviev/  of  the  projects 
contained  in  the  study.      In  the  interest  of  time,    I  will  comjnent 
only  on  those  that  the  report  recommended.     Let  me  say  at  the 
outset  that  The  Resources  Agency  will  not  support  any  developments 
that  will  either  impair  the  v/ilc^  and  scenic  values  of  the  main 
Tuolumne  River  or  v/ater  quality  and  fisheries  in  the  San  Joaquin 
River  and  the  Delta. 
O ' Shauqhnessy  Expansion: 

This  is  an  outrageous  proposal.     We  believe  Congress  shoul 
reviev/  any  such  expansion  before  it  is  implemented.     To  dism.iss 
expansion,    as  the  study  does,    as  having  a   "m.inimal  effect  on  the 
environment"   demonstrates  a  lack  of  consideration  of  congressional 
intent  as  well  as  environmental  impacts.  ,  :  ^        ■■ -.  ■  ■ , 

With  regard  to  the  projected  increased  diversion  to 
400  MGD  per  day  to  San  Francisco,    neither  this  study  nor  any  other 
report  of  v/hich  we  are  av/are     has  ever  documented  the  City's 
need  for  that  much  water.      It  would  appear  that  this  diversion 
V7ould  be  used  not  to  m.eet  San  Francisco's  water  needs,    but  rather 
to  meet  those  of  expanding  areas  within  the  City's  service  areas. 


J   ■  ■  ■  • 


i 


In  January  1979  Ron  Robi e, Director  of  the  Department 
of  Water  Resources, delivered  an  address  to  several  sections  of 
the  Commonv/eal th  Club.     He  strongly  advocated  a  program  of  regional 
V7ater  supply  planning  to  stretch  existing  local  and  imported 
water  supplies.     He  mentioned  the  pooling  and  exchange  of  water, 
the  expansion  of  conjunctive  operation  of  ground  and  surface 
water  supplies  and  continued  emphasis  on  v^/ater  conservation  and 
special       waste  water  reuse  programs.     In  connection  with  this 
approach,   he  said  that  there  first  should  be  agreement  on  the 
future  water  needs  of  the  Bay  Area.     He  referred  to  the  Department' 
study  of  the  Central  and  South  Bay  Service  Area  and  the  preliminary 
estimates  of  water  supplies  and  demands  for  that  area.     Since  that 
date  the  Department's  Central  District  personnel  have  been  meeting 
with  the  Bay  Area  Water  Resources  Council  in  which  representatives 
of  the  San  Francisco  Water  Department  have  participated.     VJe  have 
exchanged  information  on  water  supplies  and  demands  with  the         ; '  ■ ; 
individual  agencies  of  that  Council  and  have  made  considerable 
progress  toward  agreement  on  the  basic  water  supply  and  demand 
information.     Following  the  meeting  of  the  Council  on  July  8, 
we  are  scheduling  meetings  with  the  staffs  of  the  respective 
agencies  to  draw  this  phase  of  the  study  to  an  early  conclusion. 
Following  this  we  will  be  meeting  with  the  x^jater  agencies  to 
determine  the  nature  of  their  conveyance  and  distribution  system.s 
that  would  permit  exchanges  among  the  districts  both  for  emergency 
service  and  for  coordination  in  meeting  water  demands.     In  this 
phase  of  the  work,  we  will  review  vjith  the  local  agencies  the  means 
at  their  disposal   for  meeting  peak  demands  on  their  systems  vjhich 
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affect  the  capacities  needed.     Vie  would  like  to  continue  to  urge 
the  San  Francisco  Public  Utilities  Commission  and  its  departments 
that  deal  with  water  supply  to  continue  to  work  toward  the  close 
coordination  v/ith  neighboring  utilities  to  make  the  best  possible 
use  of  water  supplies  that  are  now  available  to  the  Bay  Area.      '  .; 

We  also  question  whether  there  are  valid  v/ater  rights 
for  such  an  increased  diversion.     '  .  ;  ■ 

New  Mountain  Tunnel/Moccasin  Powerhouse:  :  '      ..  '■■]■:''■...-■''' 

A  new  Mountain  Tunnel  'that  would  divert  an  additional 
830  cfs  through  a  second  Moccasin  Powerhouse  would  have  as  destructive 
an  impact  on  instream  values  in  the  Tuolumne  as  the  Clavey-VJards 
Ferry  Project.     This  development  would  seriously  impair  flows 
downstream,  from  Holm  Powerhouse  precluding  Whitewater  recreational 
use  of  that  stretch  during  most  of  the  year  and  signficantly 
diminishing  its  fishery.     We  are  opposed  to  any  such  new  tunnel. 

South  Fork  Tuolumn e/Hard en  Flat : 

Both  the  Harden  Flat  and  South  Fork  Tuolumne  Projects, 
as  depicted  in  the  study  and  the  FERC  permit,  would  involve  some 
development  within  the  wild  and  scenic  corridor  of  the  main 
Tuolumne.     In  the  case  of  the  South  Fork  Project,   the  study 
suggests  mining  gravel   from  the  confluence  of  the  South  Fork  and 
the  main  Tuolumne  for  dam  construction  materials.     To  do  so  would 
require  extensive  excavation  of  the  area  that  would  be  incompatible 
with  the  outstanding  Wild  and  Scenic  values  of  this  section  of 
the  river. 

Vfith  regard  to  the  Harden  Flat  Project,   our  comments 
are  based  in  part  on  information  provided  in  the  FERC  permit. 


■I 
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Of  the  many  potentially  significant  impacts  of  this  project, 
the  placing  of  the  Lost  Claim  Powerhouse  within  the  Wild  and 
Scenic  corridor  would  be  of  the  greatest  concern  to  us.  Again, 
this  vrauld  be  imcompatible  with  Wild  and  Scenic  designation. 

The  environmental  checklist  identifies  potentially 
significant  hydrology  impacts  as  a  result  of  both  of  these  projects 
It  must  be  made  clear  as  to  whether  this  refers  to  flows  in  the 
Middle  and  South  Forks  or  whether  it  refers  to  flows-  entering  the 
main  Tuolumne.     If  these  projects  would  greatly  alter  flows 
entering  the  main  Tuolumne,   then  that  too  would  be  incompatible 
with  the  river's  Wild  and  Scenic  values.  .  ■ 

Additional  Kirkwood  Powerhouse 


To  properly  assess  its  feasibility,   we  wilJ   need  more 
detailed  information  on  the  operation  of  the  additional  powerhouse 
at  Kirkwood.     However,    from  what  we  have  teen  able  to  determine 
from  the  study,    it  would  appear  to  have  a  minimal  impact  on 
the  V7ild  and  Scenic  values  of  the  river. 


The  Resources  Agency  feels  these  proposals  are  incredibly 
insensitive  to  current  public  values  and  that  thorough  economic 
assessm^ents  would  reveal  that  the  projects  presented  here  are  not 
justified.      If  you  determine  that  this  report  is  inadequate  as 
a  basis  for  realistic  planning,   we  will  work  with  you  in  developing 
rational  plans. 

I  appreciate  your  having  provided  us  the  opportunity  to 
present  our  comments  before  you. 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

DIANNE  FEINSTEIN,  Mayor 
RICHARD  SKLAR,  General  Manager 

UTILITIES  ENGINEERING  BUREAU 

ORAL  MOORE,  Chief  Engineer  and  Deputy  General  Manager 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 

HETCH  HETCHY 
WATER  AND  POWER 

SAN  FRANCISCO 
WATER  DEPARTMENT 


July  9,  1981 


MEMORANDUM 


TO:  Members,  Public  Utilities  Coiranission 

Commissioner  John  M.  Sanger,  President-'*^ 
Commissioner  H.  Welton  Flynn,  Vice  President 
Commissioner  Peter  McCrea 
Commissioner  Nancy  C.  Lenvin  . 
Commissioner  Thomas  Hsieh 

FROM:        Oral  L.  Moore 

SUBJECT:  Authorization  of  Contract  Modifications 


By  PUC  Resolution  81-0101,  dated  March  10,  1981,  the  Comir.ission  delegated 
to  the  General  Manager  of  Public  Utilities  and/or  the  Deputy  General 
Manager  and  Chief  Engineer  authority  to  execute  construction  contract 
modifications  in  amounts  up  to  $50,000  or  10%  of  original  contract  and 
to  report  quarterly  all  contract  modification  so  authorized. 

Summarized  below  are  all  contract  modifications  authorized  during  the 
period  March  10  -  June  30,  1981. 

HH-639    No.  55  Sacramento  Electrification  Project 

Contract  Modification  No.  1      $35,200  (9.26%  of  Contract) 

Contractor  to  furnish  and  install  approximately  1,500  lineal  feet 
of  2-inch  galvanized  steel  conduit  at  an  agreed  price  of  $22  per 
lineal  feet  and  two  precast  concrete  pull  boxes  at  $1,100  each. 

$22  X  1,500  L.F.  =  $33,000 
$1,100  X  2  Each    =  2,200 


Total      =  $35,200 

MR-677R  Furnish  and  Install  Escalator  at  Van  Ness  Station:    Contract  Modifi- 
cation No.  1      Credit  amount  of  $13,000.00  (5.8%  of  Contract) 

Contract  modification  to  delete  certain  unnecessary  features  in 
order  to  reduce  the  contract  amount  as  instructed  by  the  PUC  meet- 
ing of  December  23,  1980. 


693  Vermont  Street,  San  Francisco,  CA  94107 


Page  Two 
July  9,  1981 
Memorandum 


TO:    Members,  Public  Utilities  Coironission 


MR-683    K-Line,  Ocean  Ave.  -  Contract  Modification  No.  1 
Credit  amount  of  $700.00  (0.3%  of  Contract) 


Contractor  to  delete  the  furnishing  of  a  portable  crossover 
signal  system  and  to  utilize  system  furnished  by  City. 


MR- 693    Forest  Hill  Station  Improvements  -  Phase  A 

Contract  Modification  No.  2      $20,049.00  (4.7%  of  Contract) 

Contractor  to  remove  existing  concrete  walls  in  radio  and  signal 
room,  extend  concrete  platform  and  construct  temporary  partition 
in  signal  room  to  provide  facilities  for  installing  Public  Safety 
Radio  System. 

MR-667    Special  Track  \Vork  Reconstruction  -  Contract  Modification  No.  4 
$395.00  (0.1%  of  Contract) 


Compensate  Contractor  for  furaishing  and  replacing  four  diodes  and 
one  rectifier  transformer. 


MR-672    Comiiiunication  Data  Transmission  System  -  Contract  Modification  No.  3 
$25,000.00  (5.7%  of  Contract) 

Work  performed  under  force  -  account  as  provided  in  the  Contract. 

A.    Connect  each  catenary  detector  negative  return  to  center  tap 
of  impedance  bonds. 


B.    Furnish  and  install  overvoltage  crowbar  device  in  catenary 
detector. 


OLM:MN: jch 

cc:  RSklar 
OLMoore 
MNaito 
File 


MONTHLY  REPORT  OF  JUNE  ACTIVITIES 


July  21,  1981 


SAN  FRANCISCO  WATER  DEPARTMENT 

CO 

CO 

TO:  General  Manager,  Public  Utilities  Commission 

FROM:  General  Manager  and  Chief  Engineer 

General  Information 

Reservoir  Storage 

ro 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at  the 
end  of  June  amounted  to  15.7  billion  gallons,  which  is  52.7^  of 
capacity.     This  is  lower  than  the  16.5  billion  gallons  and  55.2/S  of 
capacity  at  the  end  of  May.     For  the  Suburban  system  as  a  whole, 
storage  amounted  to  50.6  billion  gallons  and  6^,0%  of  capacity  compared 
to  53.3  billion  gallons  and  68.5/S  of  capacity  at  the  end  of  last  month. 


ro 

ro 


Operating  Problems  - 

On  June  19  a  leak  occurred  on  the  San  Andreas  Pipeline  No,  2  above 
the  Junipero  Serra  Park  in  San  Bruno  as  a  result  of  a  hole  being  gouged  > 
in  the  pipe  by  grading  equipment  in  the  area.     It  was  necessary  to 
secure  the  San  Andreas  Filter  Plant  and  shut  down  and  partially  drain 
the  pipeline  to  make  repairs.     The  services  to  the  North  Coast  County 
Water  District  and  the  San  Francisco  Jail  as  well  as  the  V/hitman  Way 
service  to  San  Bruno  were  out  of  water  for  about  four  hours. 

The  Calaveras  flow  was  set  at  approximately  70  mgd  until  June  24 
when  vandals  threw  boards  into  the  aerator.     The  boards  are  now  stuck 
in  the  regulating  valves  on  Calaveras  Road  making  regulations  difficult 
through  the  Calaveras  line.     Since  that  time,  approximately  65  mgd 
have  been  taken  through  the  Calaveras  pipeline  with  the  remainder  from 
San  Antonio.     The  boards  are  still  stuck  in  the  valves  and  cannot  be 
removed  until  the  Filter  Plant  can  be  taken  completely  off  the  line. 
The  maximum  flow  from  Calaveras  is  65  mgd  but  normal  operations  are  not 
hampered  as  long  as  regulations  can  be  made  from  San  Antonio. 

Potential  Housing  Sites 

« 

The  Department  of  City  Planning  is  reviewing  all  properties  within 
San  Francisco  that  have  a  potential  for  significant  residential 
development.     Water  Department  properties  included  in  the  study  are 
Francisco  Reservoir  at  Hyde  and  Lombard,  Laguna  Honda  Reservoir  at  7th 
Avenue  and  Lawton  Street,  a  portion  of  University  Mound  Reservoir  at 
University  and  Bacon,  the  old  corporation  yard  site  at  ^th  and  Bryant 
Streets  and  one  basin  of  Balboa  Reservior  at  Ocean  Avenue.     The  discussions 
are  very  preliminary  at  this  time  and  Commission  approval  must  be  given 
before  most  of  the  sites  can  be  residentially  developed. 
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Water  Supply 


1.  Hetch  Hetchy  water  import:     An  average  of  247.5  million 
gallons  per  day  (MGD)  for  the  month  of  June. 

2.  Sunol  Valley  Filtration  Plant  treated  6l.9  MGD. 
San  Andreas  Filtration  Plant  treated  50.1  MGD. 

3.  Consumption  (MGD  average): 

June  1981  -  330.4)  9.9  percent  more 

June  1980  -  297.7) 

June  1981  -  330.4)  7-5  percent  less 

June  1976  -  355.1) 

12  months  preceding 

July  1,  1981    -    251.1)      2.4  percent  more 
July  1,  1980    -  245.1) 

4.  Storage  (million  gallons)  as  of  July  1: 


1980 


1981 


Increase 

-  Decrease 


%  Full 

Capacity 


Alameda  Div.   (Capacity  48,014) 


45,512 


34,719 


-  10,793 


Peninsula  Div.   (Capacity  29^783) 


23,352 


15,701 


-  7,651 


53 


Total  (Maximum  Capacity  77>797) 


68,864 


50,420 


-  18,444 


65 
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Vandalism  and  Trespassing 

On  the  Peninsula  watershed  vandals  damaged  fencing  at  16  locations 
and  locks  were  stolen  from  gates  at  6  locations.     Thirty-four  "No 
Trespassing  or  Loitering"  signs  were  stolen  or  destroyed.     A  fire 
occurred  on  the  east  side  of  Canada  Road  opposite  the  south  entrance  to 
Filoli  Center  and  covered  about  one-half  acre.     The  cost  of  vandalism 
repairs  was  $4,500.     A  total  of  164  trespassers  were  evicted  during  the 
month. 

On  the  Alameda  watershed  fencing  was  cut  by  vandals  at  numerous 
locations  along  Calaveras  and  Marsh  Roads.     Several  "No  Trespassing" 
signs  were  stolen  from  the  area  south  of  Calaveras  Reservoir.  On 
June  10  a  Water  Department  vehicle  was  discovered  stolen  from  the  Sunol 
Yard.     The  stolen  vehicle  was  driven  south  on  Calaveras  Road  in  a 
reckless  manner,  sideswipping  another  vehicle  which  was  parked  under 
the  Highway  680  overpass.     The  vehicle  was  abandoned  on  Welch  Creek 
Road  with  most  of  the  windows  broken.     Repair  of  vandalism  damaged 
amounted  to  $3j500.     A  total  of  216  trespassers  were  evicted  during  the 
month. 

In  San  Francisco  vandals  cut  off  the  padlocks  securing  the  gates 
at  the  Mt .  Davidson  Pump  Station  and  University  Mound  Reservoir  on 
four  occasions.     Two  vehicles  parked  overnight  in  the  Corporation  Yard 
were  vandalized.     An  emergency  overhead  light  was  taken  from  one  and  a 
battery  from  the  other.     The  total  replacement  costs  amounted  to  $312.00 

Net  Paying  Sales 

June  30  Year 
1981  To  Date 

Actual  $4,109,457  $41,155,653 

Estimated  4,261,725  40,300,000 

Increase/Decrease  (152,268)  855,653 

Increase/Decrease  {%)  (3-57)  2.12 

Leases  and  Permits 

By  the  terms  of  their  leases  the  following  three  enterprises  pay 
in  June  all  royalties  or  percentage  of  revenue  through  May. 

Santa  Clara  Sand  and  Gravel  $11,582.47 
Sunol  Golf  Course  15,401.73 
Crystal  Springs  Golf  Course  11,248.33 
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Continuing  Programs 


Vehicle  Inspections 

Routine  10 , 000-mlle  Inspections  were  conducted  on  12  vehicles. 

Vehicle  Accidents 

During  the  month  of  June  there  were  4  accidents,  1  of  which 
possibly  was  avoidable. 

Industrial  Accidents 

There  were  6  lost-time  Injuries  In  June.     There  Is  a  total  of 
31  for  the  calendar  year. 

Service  Renewals 

June  Fiscal  Year 

1981  1980-81 

Replacement  of  old,  corroded, 

or  underslze  piping  133  ls906 


Meter  Repairs 


June  Fiscal  Year 

1981  1980-81 


CDD  -  all  sizes  I86  1,826 

Peninsula  (Inspected  and 

repaired  as  needed)  13  67 

Flushing 

Flushing  was  conducted  in  the  Stanford  Heights  Reservoir  zone 
In  the  area  bounded  by  27th  Avenue  -  19th  Avenue  -  Ortega  to  Rivera; 
25th  Avenue  -  19th  Avenue  -  Rivera  to  Santiago;  19th  Avenue  -  Claremont 
Blvd.  -  Rivera  to  Vicente. 

June  Fiscal  Year 

1981  1980-81 

Mains  (all  sizes),  lineal  feet        58,000  1,3^1,570 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION 
HETCH  HETCHY  WATER  AND  POWER 

POWER  IMPROVEMENT  PROGRAM 

CA-03-0056 

Quarterly  Progress  Report  to 
Urban  Mass  Transportation  Administration 

for  April  -  June  1981 

GENERAL 

This  report  describes  the  progress  of  the  Transit  Power  Supply  Improvement 
Program  for  the  San  Francisco  Municipal  Railway  by  Hetch  Hetchy  Water  and 
Power  during  the  second  quarter  of  calendar  year  1981. 

SUBSTATIONS 

Construction  work  continued  on  Contract  HH-611,  Downtown  and  Civic  Center 
Substations,  Install  Additional  Equipment. 

Plans  and  specifications  for  Contract  HH-645,  Station  J,  Equipment  Instal- 
lation and  Related  Work,  were  completed  and  approved  by  the  Public  Utilities 
Commission  on  June  9,   1981.     The  Contract  was  advertised  for  bids  to  be 
received  on  July  16,  1981. 

Work  continued  on  the  preparation  of  plans  and  specifications  for  Contracts 
HH-642,  HH-643  and  HH-644  for  Equipment  Installation  and  Related  Work  at 
Stations  N,  M,  and  E  respectively. 

Negotiations  continued  with  the  Real  Estate  Department  and  with  the  Pacific 
Gas  and  Electric  Company  relative  to  the  acquisition  of  facilities  at 
Stations  N,  M,  E  and  J. 

Equipment  Purchase 

The  Contractor,  English  Electric  Corporation,   for  Contract  Proposal  No.  794, 
Furnishing  and  Delivering  Transit  Power  Substation  Equipment  (for  Stations  E, 
J,  M  and  N),  continued  submittals  of  shop  drawings  for  review  and  approval. 
Equipment  is  scheduled  for  delivery  in  July,  August  and  September,  1981. 

CONTROL  AND  COMMUNICATION 

The  Contractor,  Sangamo  Weston,   for  Contract  Proposal  No.  219,  Furnishing  and 
Installing  a  Transit  Power  Supervisory  Control  System,  completed  factory 
testing  and  delivered  the  equipment  to  the  various  job  sites  in  June.  Instal- 
lation will  commence  in  July. 

Construction  work  was  essentially  completed  on  Contract  HH-574,  Transit  Power 
Supervisory  Control  System,  Communication  and  Control  Cables  and  Maintenance 
Telephone  System. 
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FEEDER  UNDERGROUND ING 

Feeder  Sectionalizing  Switches  (Contract  HH-575) 

Work  neared  completion  on  the  preparation  of  plans  and  specifications  for 
the  furnishing  and  installing  of  sectionalizing  switches  to  interconnect 
feeder  circuits  from  adjacent  substations.     The  switches  for  the  Muni  Metro 
LRV  streetcar  system  feeders  will  be  operated  by  remote  control  from  the 
Power  Control  Center  and  the  switches  for  trolley  coach  feeders  will  be 
manually  operated  at  the  selected  locations. 

California,  Fulton,  Haight,  Hayes,  Parnassus  and  Vicinity  -  Underground 
Transit  Power  Facilities  and  Related  Work  (Contract  HH-587) 

Construction  work  continued  on  Contract  HH-587,  California,  Fulton,  Haight, 
Hayes,  Parnassus  and  Vicinity,  Underground  Transit  Power  Facilities  and 
Related  Work. 

South  Van  Ness  Avenue  and  Outer  Mission  Street  -  Underground  Transit  Power 
Facilities  and  Related  Work  (Contract  HH-588) 

Construction  work  continued  on  Contract  HH-588,  South  Van  Ness  Avenue  and 
Outer  Mission  Street,  Underground  Transit  Power  Facilities  and  Related  Work. 

Mission,  Howard,  Folsom,  3rd  and  4th  Streets  and  Vicinity  -  Underground 
Transit  Power  Facilities  and  Related  Work  (Contract  HH-589) 

Construction  work  continued  on  Contract  HH-589,  Mission,  Howard,  Folsom, 
3rd  and  4th  Streets,  and  Vicinity,  Underground  Transit  Power  Facilities  and 
Related  Work. 

Columbus  and  Van  Ness  Avenues,  North  Point,  Stockton  and  Union  Streets  - 
Underground  Power  Facilities  and  Related  Work  (Contract  HH-629) 

Work  neared  completion  on  the  preparation  of  plans  and  specifications  for  the 
installation  of  feeder  cables  in  existing  duct  lines. 

Cable  Purchase 

During  the  quarter  approximately  130,000  feet  of  power  cable  was  received 
from  our  supplier,  Phelps  Dodge  Cable  &  Wire  Co.,  for  installation  under 
Contracts  HH-587,  588  and  589. 

MISCELLANEOUS 

No  Significant  delays  or  difficulties  were  encountered. 
There  were  no  relocation  activities  during  this  quarter. 

Construction  activity  is  shown  on  the  attached  construction  progress  report. 
FINANCIAL  POSITION 

Attached  as  Exhibit  A  is  our  Financial  Status  Report  for  the  quarter  ending 
June  30,  1981. 
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ANTICIPATED  ACTIVITIES  FOR  THE  FORTHCOMING  QUARTER 

The  following  contract  will  be  awarded:  . 

(1)     HH-645     Station  J,  Equipment  Installation  and  Related  Work. 

The  following  contract  will  be  advertised  for  bids: 

(1)    HH-629    Columbus  and  Van  Ness  Avenues,  North  Point,  Stockton  and  Union 
Streets,  Underground  Power  Facilities  and  Related  Work. 

Plans  and  specifications  will  be  completed  for  the  following  contracts: 

(1)  HH-575    Feeder  Sectionalizing  Switches. 

(2)  HH-643     Station  M,  Equipment  Installation  and  Related  Work. 

(3)  HH-644    Station  E,  Equipment  Installation  and  Related  Work. 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION 
UTILITIES  ENGINEERING  BUREAU 

TRANSIT  IMPROVEMENT  PROGRAM 
FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 
Project  No.  CA-03-0043 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

April  -  June,  1981 


GENERAL 

This  report  describes  the  progress  of  the  San  Francisco  Municipal 
Railway's  Transit  Improvement  Program  during  the  second  quarter  of 
the  calendar  year  1981. 

CONTRACTS  UNDER  CONSTRUCTION 

UHF  Radio  Antenna  in  Subway  and  Tunnels  -  Contract  No.  MR-648 
Contractor:    Abbett  Electric  Corporation 

Radio  system  acceptance  test  reports  have  been  evaluated  and 
additional  work  is  indicated.    Procedure  for  getting  work  done 
is  being  developed. 

No  contractor  activity. 

Fare  Collection  Equipment  for  Muni  Metro  Subv^fay 

Contract  No.  MR-652  -  Purchaser  Contract  Proposal  No.  725 

Contractor:    Duncan  Industries 

The  Constractor  continues  to  amnufacture  spare  parts  for  the  fare 
collection  system. 

Muni/BART  compatibility  demonstrated  on  a  prototype  system. 

Central  computer.  Fare  card  encoder  and  consolidated  units  began 
limited  operational  status  with  punch  list  items  being  developed 
and  corrected. 

Furnish  and  Install  Metro  Agent's  Booth  and  Related  System; 
Install  Fare  Collection  System  -  Contract  No.  MR-660R2 
Contractor:    Nibbi/Lowe  Construction  Company,  A  Joint  Venture 


Contractor  continued  work  on  Muni/BART  communication  alarm 
interface  service. 


Muni  Metro  Subway  and  Twin  Peaks  Tunnel 

Communications  Data  Transmission  System  -  Contract  No.  MR-672 
Contractor:    Kingston  Contracting,  Inc. 

Final  installation  in  progress.    Project  extended  due  to  proposed 
additional  work. 

Muni  Metro  Subway  -  Muni  Destination  Sign  System 

Contract  No.  MR-676 

Contractor:    Abbett  Electric  Corp. 

Contractor  continued  testing  destination  sign  system  and  began 
work  on  operator's  gilley  room  at  Montgomery  Station. 

Furnish  and  Install  Escalator  at  Van  Ness  Station.  J: 

Contract  No.  MR-677R 

Contractor:    Montgomery  Elevator  Co. 

Contractor  began  installation  of  escalator. 

Public  Address  System  for  Muni  Metro  Stations 
Contract  No.  MR-678 

Contractor:    Abbett  Electric  Corp.  ,v 

Contractor  began  installing  central  paging  equipment  at  Central 
Control  and  various  stations. 

K-Line  -  Ocean  Avenue  -  Phelan  Ave,  to  Lee  Ave. 
Contract  No.  MR-683 

Contractor:    Railco  Multi-Construction,  Inc. 

All  contract  work  has  been  completed  with  the  exception  of  the 
removal  of  one  (1)  trolley  pole. 

Furnish  and  Install  D.C.  Test  Panel  ^  Power  Supply  -  Muni  Metro  Center 

Contract  No.  MR-688 

Contractor:    Abbett  Electric  Corp. 

No  contract  work  in  progress.    Re-evaluating  the  design  of  the  D.C. 
test  panel. 

Emergency  Generator  at  Central  Control  -  West  Portal  Station 
Contract  No.  MR-692 

Contractor:  Abbett  Electric  Corp.  i 
Contractor  started  work  on  the  Emergency  Generator.  | 
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Forest  Hill  Station  Improvement  Phase  A 
Contract  No.  MR-693 
Contractor:  Hugh  Anton 

Completed  construction  of  inbound  and  outbound  loading  platforms. 
Commenced  installing  agent's  booths  and  closed  circuit  TV 
cameras  in  the  lobby. 

Auxiliary  Air  Conditioning  System  -  Central  Control 

Contract  No.  MR-802 

Contractor:    Mechanical  Services 

All  work  completed. 

Closed  Circuit  TV  Surveillance  System  -  Purchase  Order  No.  55661 
Contractor:    Mardix  Corp. 

All  v^rork  completed. 

Platform  Guard  Rail  Panels 

Embarcadero  Station 

Contract  No.  MR-809R  (Informal) 

Contractor:    Kingshill  ^  Sons,  Inc.  Sutter  Calif.,  J.V. 

Contractor  completed  fabrication  of  guard  rail  panels  and  commenced 
installation. 

PROJECTS  UNDER  PLANNING,  DESIGN,  BIDDING  AND  AWARD 

MR-658  -  J-Church  Line  -  Market  Street  to  18th  Street, 
Track  Reconstruction 

Waiting  for  legislation  to  authorize  a  semi-private  right-of-way 
and  sidewalk  narrowing.    Plans  and  specifications  are  90%  complete. 

MR-801  -  J-Church  Line  Extension  from  50th  and  Church  Streets  to 
Muni  Metro  Center 

Parsons,  Brinkerhoff,  Quade,  and  Douglas,  Inc.   (PBQ§D)  are  conducting 
EIR/EIS  studies  and  have  completed  90%  of  preliminary  plans  for  the 
preferred  route. 

MR-806  -  Track  Reconstruction,  Ocean  Avenue  -  San  Fernando  Way  to 
Plymouth  Avenue 

Contract  will  be  advertised  in  F.Y.  1981-82.    FAU  funds  currently 
anticipated  after  November  1,  1981.    Design  is  proceeding. 

MR-810  -  Traffic  Signal  Pre-empt,  San  Jose  and  Geneva  Avenues 
Intersection 

Signal  changes  will  allow  Muni  rail  vehicles  to  pre-empt  the  inter- 
section, stopping  all  auto  traffic.    Design  has  been  comleted. 
Traffic  study  is  necessary  before  it  can  be  completed. 
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N-Judah  Line  -  Terminal  at  Lower  Great  Highway,  Dead-Car  Storage 
Facility  and  Track  Reconstruction,  DPW  Contract 

Plans  to  be  forwarded  to  Department  of  Pulic  Works  (DPW)  for 
inclusion  in  Clean  V/ater  Program  Great  Highway  Project.  Contract 
awaiting  funding;  DPV/  anticipates  receiving  bids  in  August  1981. 
Construction  depends  on  DPW  schedule.  Plans  and  specifications  90% 
completed. 

Muni  Special  Machine  Shop  -  24th  and  Utah  Streets 

Controller  certified  the  contract  on  July  8,  1981.    Sent  Notice  to 
Proceed  to  contractor  establishing  July  13,  1981  as  the  first  day 
of  contract  and  February  15,  1982  as  the  last  day  of  contract. 

MR-811  -  Electrical  Alterations  at  Central  Control  Room  -  West 
Portal  Station  (Informal)  .a; 

Plans  and  specifications  for  informal  contract,  estimated  at  $7,400 
were  completed.    Contract  advertisement  was  cancelled;  subject 
work  to  be  incorporated  in  future  master  contract  for  Central  Control 
alterations. 

IV.      PROFESSIONAL  SERVICES  CONTRACTS 

Design  Work  of  Muni  Metro  Fare  Collection  System 
Consultant :    Fay  Associates 

The  Consultant  continued  to  provide  review  and  design  services 
during  construction  of  the  Fare  Collection  System  at  each  end  of 
the  Muni  Metro  Station  this  quarter. 

Design  Work  Relative  to  the  Reconstruction    of  Forest  Hill  Station 
Consultant:    Esherick,  Homsey,  Dodge  ^  Davia/Rutherford  &  Chekene 
A  Joint  Venture 

The  Consultant  proceeded  with  the  design  in  two  phases: 
A.      Phase  A  (Interior  Improvements) 


Construction  is  almost  complete.  Passenger  service  has  been 
fully  maintained  throughout  this  period.  Completion  is  scheduled 
for  July  16,  1981. 

B.      Phase  B.  (Additions  and  Renovations) 

Contract  documents  were  submitted  for  final  review  June  26,  1981. 
The  schedule  bid  date  is  August  17,  1981.    The  construction  period 
is  anticipated  at  24  months. 
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Design  Work  for  Murii  Metro  Center  Auxiliary  Building 

The  Design  Consultant,  Robert  Wong,  AIA,  was  selected  from  six 
firms  submitting  design  service  proposals.    Contract  documents 
were  signed  and  the  consultant  was  given  a  "Notice  to  Proceed" 
on  April  13,  1981.    The  consultant  is  proceeding  with  Phase  I 
Design. 

V.  MISCELLANEOUS  .  !   .  ^  \ 

No  significant  delays  or  difficulties  were  encountered.  There 
were  no  relocation  activities  during  this  quarter.  Construction 
activity  is  shown  on  the  attached  Construction  Progress  Report. 

VI.  FINANCIAL  POSITION  ,  -i 

Attached  as  Exhibit  A  is  our  Statement  of  Financial  Position  for 
the  quarter  ending  June  30,  1981. 

VII.  ANTICIPATED  ACTIVITES  ;  ;  ' 

None  this  quarter.  '  1 
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INSTRUCTIONS  FOR  PREPARING 

H»m  1  —  Ent»r  th«  r>*m«  of  tt>«  F«d»fal  grtntor  »9«ncv  iod 
ore«nizitioo«l  (itavtrit  to  which  Thii  rtport  It  tubmin*d. 

It«m  2  —  Enter  th«  grint  number  or  oth»r  identitviofl  nurri- 
ber  *»»j9n«d  by  the  Pederil  gr»ntOf  »geocy. 

Item  3  —  Enter  the  name  end  complete  meiling  eddreu, 
)r)cJudir>q  the  ZIP  code  for  the  grantee  organtzition. 

Nwn  4  —  Enter  the  employer  identificetion  number 

W9rted  by  the  U.S.  Internal  Reveruie  Service. 

Item  5  —  Thij  tOKa  it  reterved  for  »n  account  number  or 

other  identifying  numbert  which  may  be  eiiigned  by  lha 

grantee. 

Ilemi  6  and  7  —  Mark  the  appropriate  boxet. 

Item  8  -  Enter  the  month,  day,  and  year  of  the  taeginmng 
and  eryjing  of  thit  protect  period.  For  formufa  granu 
which  are  not  awarded  on  a  project  b«it,  show  th«  grant 
(wriod. 

Item  9  —  Enter  the  month,  day,  »nd  year  of  the  beginning 
arxJ  ending  datet  of  the  (jeriod  tor  which  thii  report  it 
prepared.  The  frequency  of  the  report  will  be  eitaWiihed 
by  the  Federal  grantor  agency. 

PLEASE  READ  BEFORE  COMPLETING  ITEM  10  -  The 
purpose  of  vertical  Columnt(l)  through  (6)  i$  to  provide  • 
finarvcial  data  for  e»ch  program,  function,  and  activity  in 
tt>«  budget  as  approved  by  the  Federal  grantor  agency.  If 
additional  columnt  are  needed,  use  as  many  additional 
formt  at  needed  and  mark  "continuation"  on  each  form; 
however,  the  tummary  totalt  of  all  pfogremj,  functioni  or 
activitiet  ihould  be  ihown  in  the  "totti"  Column  of  the 
first  page. 

For  grants  pertaining  to  a  tingle  Federal  grant  program  (cat- 
alog number)  or  several  grant  programs  which  do  not  re 
Quire  a  functional  or  activity  claoification,  enter  under 
Columnj(l)  through  (6)  the  title  of  the  programis).  For 
granti  pertaining  to  multiple  programs  where  one  or  more 
progremi  require  a  further  breakdown  by  function  or  activ- 
ity, use  a  separate  form  for  each  progrsm  showing  the  appli- 
cable functions  or  activitiei  in  ieparate  columns.  For  grants 
containing  several  functions  or  activities  which  are  hjnded 
from  several  programs,  prepare  a  separate  form  for  each 
activity  or  function  when  requested  by  the  Federal  grantor 

Item  10  -  STATUS  OF  FUNDS 

Lir>e  t.  Enter  the  total  outlays  reported  on  Line  lOe  of 
the  last  report.  Show  zero,  if  this  it  the  initial  report. 

■  Line  b.  Enter  the  total  grou  program  outlays  for  thit 
report  period,  including  disbur»mentj  of  cash  realized  ai 

■  program  irrcome.  For  reports  which  are  prepared  on  a 
cash  baiis.  outlay}  are  tt»e  sum  of  actual  cash  disburse- 
ments for  good!  ar>d  services,  the  amount  of  indirect  ex- 
penia  charged,  the  vaiue  of  in-kind  contnbotions  applied, 
and  the  amount  of  cash  sdvarvcei  and  payment!  made  to 
contractors  and  subgranteei.  For  reports  prepared  on  an 
accrued  expenditure  basis,  outlays  are  the  sum  of  actual 
cash  disbursements  ,  the  amount  of  ir>direct  expente 
irKurred,  the  value  of  in-kind  contributions  applied,  arxl 
the  r>rt  increase  (or  decrease)  in  the  amounts  owed  by  the 
grantee  for  goods  and  other  property  received  and  for 
servicat  perforrT>ed  by  employee!,  contractort,  tub- 
jrenteet,  and  other  payeei. 

Line  c.  Enter  the  amount  of  all  program  irtcome  realized 
in  this  period  vrhich  it  .  to  bo  uMd  in  the  project  or 
program  in  accordance  with  the  terms  of  the  grant.  For 
reporti  prepared  on  a  cash  batit,  enter  the  amount  of  caih 


THE  FINANCIAL  STATUS  REPORT 

income  received  during  the  repoaing  period.  For  reporti 
prepared  on  an  accrual  tiasit,  enter  the  amount  of  the  net 
increate  (or  decrease)  in  the  amount  of  accrued  income 
iince  the  beginning  of  the  report  period. 

LIrM  d.  Thit  amount  thould  be  the  difference  betvveerf 
amounti  thown  on  Line*  b  and  c. 

Lir>e  e.  Enter  the  sum  of  amountt  shown  on  Lir^  •  and 
d  above. 

Llr>e  t.  Enter  the  amount  pertaining  to  the  noo  Federal 
share  of  program  outlays  included  in  the  amount  oo 
Line  e. 

Llr»e  g.  Enter  the  Federal  share  of  program  outlays.  The 
amount  thould  be  the  difference  between  Linei  e  ar>d  f, 

Lir»e  h.  When  the  report  is  prepared  on  a  cash  t>aiis,  enter 
the  tof '  amount  of  unpaid  obligations  for  this  project  of 
prc-'uMi  including  unpaid  obligation!  to  subgrantee*.  If' 
th<,  rtrKjrt  is  prepared  on  an  accrued  expenditure  basit, 
ent.v  tf>e  amount  of  undelivered  orders  and  ott%er  out- 
standing obligetioni.  Do  not  ir>dude  any  amounts  that 
have  been  Included  on  Linet  a  through  g.  On  the  final 
report.  Line  h  should  have  a  zero  balance. 

Line  i.  Enter  the  rvjn-Federal  share  of  unpaid  obligationt 
shown  on  Line  h. 

Line  j.  Enter  the  Federal  share  of  unpaid  otyligationj 
shown  on  Line  h.  The  amount  shown  on  this  line  should 
be  the  difference  between  the  amounts  on  Lines  h  ar>d  i. 

Line  k.  Enter  the  sum  of  the  amounts  shown  on  Linet  g 
and  j.  If  the  report  is  final,  the  report  should  not  contain 
any  uhpaid  obligations. 

Item  I  —  Enter  the  total  cumulative  amount  of  Federal 
funds  autf>orized. 

Line  m.  Enter  the  unobligated  balance  of  Federal  fur\dl. 
This  amount  should  be  the  difference  between  Lines  k 
and  I. 

Item  11  -  INDIRECT  EXPENSE  > 

a.  Type  of  rate  —  Mark  the  appropriate  twx. 

b.  Rate  —  Enter  the  rate  in  effect  during  the  reporting 
period. 

c.  Bias  —  Enter  the  anvjunt  of  the  base  to  which  the  rate 
was  applied. 

d  Total  Amount  —  Enter  the  total  amount  of  irxJirect 
coit  charged  during  the  report  period. 

e.  Fedaral  Share  —  Enter  the  amount  of  the  Federal  share 

char^jed  during  the  report  period. 

If  more  than  one  rate  was  applied  during  the  project  period. 
Include  a  separate  schedule  which  shows  the  bases  against 
which  the  indirect  cost  rates  wore  applied,  the  respective 
indirect  rstet,  the  rrtonth,  day,  and  year  the  indirect  rates 
were  in  effect,  amounts  of  indirect  expense  charged  to  the 
project,  and  the  Federal  share  of  indirect  expense  charged 
to  the  projoct  to  data.  (See  Office  of  Management  and  Bud- 
get Circular  No.  A-87  which  contains  principles  for  deter- 
mining allowat)le  cost!  of  yants  and  contracts  with  Stat* 
and  local  governments,) 

Item  12 -Space  ii  provided  for  any  explanation  deemed 
necessary  by  the  grantee  or  for  the  provision  of  information 
required  by  tt>e  Federal  grantor  agencies  in  compliance  with 
the  govemir>g  legislation. 

Item  13  —  Complete  the  certification  before  submitting  thil 
rwport. 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION 
UTILITIES  ENGINEERING  BUREAU 


TRANSIT  IMPROVEMENT  PROGRAM 
FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 
CA-03-0043 
CONSTRUCTION  PROGRESS  REPORT 
for 

April  -  June,  1981 

CONTRACT  NO.  MR-648  -  FURNISH  AND  INSTALL  UHF  RADIO  ANTENNA  IN  SUBWAY 
AND  TUNNELS 

Contractor:    Abbett  Electric  Corp. 

Contract  Amount:  $  338,264 

Percent  Completed  this  Quarter:  0% 

Percent  Completed  to  Date:  98% 

Percent  Time  Elapsed:  100% 

CONTRACT  NO.  MR-660R2  -  FURNISH  AND  INSTALL  METRO  AGENTS 'S  BOOTH  AND 
RELATED  SYSTEMS :     INSTALL  FARE  COLLECTION  SYSTEM 

Contractor:    Nibbi/Lowe  Construction  J/V 

Contract  Amount:  $  1,325,128 

Percent  Completed  this  Quarter:  0% 

Percent  Completed  to  Date:  96% 

Percent  Time  Elapsed:  100% 


CONTRACT  NO.  MR- 6 72 

COimnCATION  data  transmission  SYSTEM 
Contractor:    Kingston  Contracting,  Inc. 

Contract  Amount:  $  474,239 

Percent  Completed  this  Quarter:  1% 
Percent  Completed  to  Date:  96% 
Percent  Time  Elapsed:  100% 

CONTRACT  NO.  MR- 676 


F  §  I  TRAIN  DESTINATION  SIGN  SYSTEM 
Contractor:    Abbett  Electric  Corp. 

Contract  Amount:  $  1,336,453 

Percent  Completed  this  Quarter:  1% 

Percent  Completed  to  Date  91% 

Percent  Time  Elapsed  100% 


CONTRACT  NO.  MR- 667R 

FURNISH  ^  INSTALL  ESCALATOR  AT 

VAN  NESS  STATION 


Contractor:    Montgomery  Elevator 

Contract  Amount:  $  220,826 

Percent  Completed  this  Quarter:  ,!  57% 
Percent  Completed  to  Date:  57% 
Percent  Time  Elapsed:  31% 

CONTRACT  NO.  MR- 6 78 


PUBLIC  ADDRESS  SYSTEM  FOR  MUNI  METRO  STATIONS 


$  211,298 
1% 
99% 
1100% 

CONTRACT  NO.  MR- 6 85 
K-LINE  -  OCEAN  AVENUE 
PHELAN  AVENUE  TO  LEE  AVENUE 

Contractor:    Railco  Multi  Construction 


Contract  Amount:  $  214,372 

Percent  Completed  this  Quarter:  99% 

Percent  Completed  to  Date:  99% 

Percent  Time  Elapsed:  50% 


CONTRACT  NO.  MR- 6 88 

F^I  DC  TEST  PANEL  A^JD  POl^R  SUPPLY 

METRO  CENTER 

Contractor:    Abbett  Electric  Corp. 


Percent  Completed  this  Quarter:  $  49,632 

Percent  Completed  to  Date:  0% 

Percent  Completed  to  Date:  14% 

Percent  Time  Elapsed:  100% 


CONTRACT  NO.  MR- 69 2 

EMERGENCY  GENERATOR  AT  CENTRAL  CONTROL 
WEST  PORTAL  STj^TION^  ~ 

Contractor:'   Abbett  Electric  Corp. 


Contract  Amount:  $  35,310 

Percent  Completed  to  Date:  90% 

Percent  Completed  to  Date:  90% 

Percent  Time  Elapsed:  78% 


Contractor:    Abbett  Electric  Corp. 
Contract  Amount: 
Percent  Completed  this  Quarter: 
Percent  Completed  to  Date: 
Percent  Time  Elapsed: 


■4 


CONTRACT  NO.  MR- 69 3 

FOREST  xHILL  STATION  IMPROVEN€NT  -  PHASE  A 


$  440,992 
51% 
81% 
94% 

CONTRACT  NO.  MR- 802 

AUXILIARY  AIR  CONDITIONING  SYSTEM  -  CENTRAL  CONTROL 


$  25,488 
10% 
100% 
■  V  100% 

CONTRACT  NO.  MR- 809 
GUARD  RAIL  AT  EMBARCADERO  STATION 

Contractor:    Kingshill  §  Sons,  Inc. 

Sutter  California,  J.V. 
Contract  Amount:  $ 
Percent  Completed  this  Quarter: 
Percent  Completed  to  Date: 
Percent  Time  Elapsed 

P.  0.  5561 

CLOSED  CIRCUIT  TV  SURVEILLANCE  SYSTEM 


Contractor:    Mardix  Corp. 

Contract  Amount:  $  88,452 

Percent  Completed  this  Quarter:  30% 

Percent  Completed  to  Date:  100% 

Percent  Time  Elapsed  100% 


Contractor:    Hugh  Anton 
Contract  Amount: 
Percent  Completed  this  Quarter 
Percent  Completed  to  Date 
Percent  Time  Elapsed 


Contractor:    Mechanical  Services 
Contract  Amount: 
Percent  Completed  this  Quarter: 
Percent  Completed  to  Date: 
Percent  Time  Elapsed: 


5,850 
90% 
90% 
100% 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COt#IISSION 
UTILITIES  ENGINEERING  BUREAU 


SYSTEM  IMPROVEMENT  PROGRAM 
FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 

Project  No.  CA-03-0078 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

April  -  June, 1981 


I.  GENERAL 

This  report  describes  the  progress  of  the  San  Francisco  Municipal 
Railway's  System  Improvement  Program  during  the  second  quarter  of 
the  calendar  year  1981. 

II.  CONTRACTS  UNDER  CONSTRUCTION 


UHF  Base/Mobile  Radio  System  (Contract  MR-629R) 

Contractor:    Motorola  Communications  ^  Electronics,  Inc.  •  ■ 

Contractor  performing  remedial  work  on  UHF  radio  system.  Radio 
system  acceptance  tests  reports  were  evaluated  and  are  being  used 
to  guide  remedial  work. 

Public  Safety  Radio  System  equipment  arrived  from  vendors.  Contractors 
began  installing  equipment  at  various  above  ground  and  underground 
sites. 

III.  CONTRACT  UNDER  PLANNING,  DESIGN,  BIDDING  AND  AWARD 
None. 

IV.  PROFESSIONAL  SERVICES  CONTRACTS 

Market  Street  Subway  -  Muni  Track  Extension  and  Turn-around 
Facilities  Easterly  of  Embarcadero  Station 
Consultants:    Sverdrup  and  Parcel/Foster  Engineering, 
A  Joint  Venture 

No  action  this  quarter. 

Test  Work  Relative  to  Communication  Systems  for  Municipal  Railway 
Consultant:    Comsul  Ltd. 

Consultant  furnished  report  on  field  tests  conducted  to  resolve 

hetrodyne  problems  in  the  underground  lossy  coaxial  cable  UFH 

antenna  system.    Staff  is  reviewing  the  report  and  its  recommendations. 


! 


i 


i 


CQMPAK:    Comsul  Ltd. 

Consultant  reviewed  and  recommended  upon  Contractor's  submittals 
on  facilities  for  Central  Control  operation  of  P. A.  systems  in 
Muni  Metro  stations. 

System  Analysis  and  Rehabilitation  Design 

Cable  Car  Facilities 

Consultant:    Chin  ^  Hensolt,  Inc. 

A.  Sector  I  (Reconstruction  of  Cable  Car  Barn): 

Notice  for  the  consultant  to  proceed  with  work  was  issued 
on  March  20,  1981.    Requirements  of  both  OSHA  and  the  City's 
building  department  have  been  established  and  have  been 
incorporated  into  the  design. 

Design  development  documents  were  completed  July  7,  1981. 
Contract  documents  are  scheduled  for  completion  by  October  15, 
1981. 

B.  Sector  II  (Reconstruction  of  Cable  Car  Trackway) : 

Phase  I  of  the  designed  program  for  completely  replacing  the 
tracks,  conduits,  cable  mechanisms,  turntables  and  other 
in-street  facilities  has  been  underway  since  February  10,  1981. 
Work  is  proceeding  with  site  surveys,  soils  investigations,  and 
a  program  for  testing  and  evaluating  new  materials  and  compo- 
nents. This  phase  is  scheduled  for  completion  in  October  1981. 
Phase  II,  involving  design  development  and- contract  documents, 
is  targeted  for  July,  1982. 

"As-Needed  Engineering  Services"  Contract 

The  engineering  consultant,  Foster  Engineers,  was  selected 
from  four  firms,  submitting  proposals  for  service  in  response 
to  MPD  request  for  proposal.    Contract  documents  have  been 
signed  and  the  consultant  was  given  his  first  assignment. 

V.  MISCELLANEOUS 

No  significant  difficulties  were  encountered.    There  were  no  relo- 
cation activities  during  this  quarter.    Construction  activity  is 
shown  on  the  attached  Construction  Progress  Report. 

VI.  FINANCIAL  POSITION 

Attached  as  Exhibit  A  is  our  Statement  of  Financial  Position  for  the 
quarter  ending  June  30,  1981. 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION 
UTILITIES  ENGINEERING  BUREAU 

SYSTEM  IMPROVEMENT  PROGRAM 
FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 


Project  No.  CA-03-0078 

CONSTRUCTION  PROGRESS  REPORT 
FOR 


Furnish,  and  Install  UHF/Mobile  Radio  System 
(Contract  No.  MR-629R) 

Contractor:    Motorola  Communications  and  Electronics,  Inc. 


April  -  June,  1981 


Contract  Amount: 
Percent  Completed  This  Quarter: 
Percent  Completed  to  Date: 
Percent  Time  Elapsed: 


$2,145,991.00 


4% 
93% 
100% 
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CITY  AND^OUNTY  OF  SAN  FRANCISCO 


Project  No.  CA-03-0222 


QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

April  -  June,  1981 


GENERAL 

This  report  describes  the  progress  of  the  San  Francisco 

Municipal  Railv/ay's  Cable  Car  Reconstruction  and  Improvement 

Program  during  the  second  quarter  o-^  the  calendar  year  19  81. 

CONTRACTS  UNDER  CONSTRUCTION 

None. 

CONTRACT  UNDER  PLANNING,   DESIGN,   BIDDING  AND  AWARD 
None 

PROFESSIONAL  SERVICE  CONTRACTS 

A.       Project  Management  Services  Reconstruction  of  Cable  Car 
Trackway  and  Barn 

Consultant:     O ' Brien-Kreitzberg  &  Associates,  Inc. 

During  the  period  April  1  through  June  30,   19  81,  the 
consultant  completed  the  detailed  design  network  for 
both  the  design  of  the  cable  car  barn  and  trackway. 
The  consultant  has  also  prepared  a  summary  master 
schedule  for  the  design  which  will  be  used  to  monitor 
the  progress  of  the  work  to  ensure  that  all  major 
milestone  dates  are  met. 

The  consultant  has  continued  to  hold  monthly  utility 
coordination  meetings  with  all  public  and  non-public 
utility  companies  to  ensure  that  work  in  conjunction 
with  the  trackway  reconstruction  program  is  coordinated 
both  from  the  aspect  of  design  as  well  as  schedule. 


The  consultant  is  also  in  the  process  of  preparing 
utility  composite  drawings  for  the  72  blocks  on  which 
the  cable  cars  operate.     These  composites  are  prepared 
by  obtaining  the  location  of  each  of  the  subsurface" 
utilities  from  all  of  the  various  utility  companies 
and  combining  the  information  onto  one  drawing  per 
block.     These  drawings  will  then  be  used  by  the  design 
consultant  for  coordination  purposes  as  well  as  for 
incorporation  into  the  contract  documents. 

In  addition,  the  consultant  has  continued  to  review 
the  progress  of  the  design  consultant  and  the  design 
consultant's  subcontract  proposals.     On  a  monthly 
basis,  the  consultant  issues  progress  reports  which 
summarize  the  progress  of  the  design  and  any  problems 
which  might  have  an  adverse  impact  on  the  scheduled 
completion  date  of  the  program. 

Engineering  Design  for  Reconstruction  of  Cable  Car 
Trackway  Consultant:     Chin  and  Hensolt  Engineers,  Inc. 

1 .  Testing  and  Evaluation  Program 

The  consultant  has  completed  its  initial  tests 
and  is  in  the  process  of  evaluating  the  results. 
Emphasis  thus  far  has  been  on  the  grip  die/cable 
interface.  Cable  Testing  will  involve  installation 
of  different  selected  patterns  of  cable  in  the 
system. 

Evaluation  of  alternative  designs  and  materials 
for  pulleys,   lagging,  bearings  and  lubricants  is 
well  under  way  and  several  test  samples  have  been 
obtained  for  testing  in  the  system. 

2 .  Trackway  Design 

The  consultant  is  continuing  its  evaluation  of  the 
rail  profile  and  has  obtained  alternative  rail 
design  from  numerous  European  suppliers  as  well  as 
American  suppliers  for  evaluation. 

The  geotechnical  survey  has  been  completed  and  the 
associated  report  will  be  issued  soon. 

The  development  of  base  maps  is  close  to  completion 
and  evaluation  of  the  utility  drawings  and  proposed 
street  reconstruction  has  commenced. 
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Design  is  to  respond  to  a  total  shutdown  of  the 
system,  in  lieu  of  phased  construction,   and  to 
retain  the  existing  cable  car  routes,  with  the 
exception  of  a  possible  extention  of  the  north 
end  of  the  Hyde  Street  line  to  Hyde  Street  Pier. 

Safety  analyses,  of  both  vehicular  interactions 
and  component  failures,  are  being  undertaken; 
and  a  reliability /maintenance  study  of  the  track- 
way has  started. 

Cable  splicing  procedures,  both  as  presently 
executed  by  Municipal  Railway  staff  and  as  practised 
in  other  parts  of  America  and  Europe,  are  being 
assessed  with  a  view  to  extending  cable  life. 

The  consultant  has  also  reviewed  and  presented 
preliminary  comments  on  the  alterations  to  the 
cable  cars  which  are  being  considered  by  the 
Municipal  Railway. 


A  prototype  retractable  grip  has  been  manufactured 
for  trial  tests  in  a  cable  car. 

C.     Field  Survey,  Aerial  Photography  and  Base  Mapping 

During  the  period  April  1  through  June  30,   19  81, 
the  Department  of  Public  Works  completed  the  detailed 
field  survey  and     sent  it  with  the  field  notes  to 
the  design  consultant.     The  completion  of  the  field 
survey  thus  concludes  the  aerial  photography,  base 
mapping  and  survey  portion  of  the  project. 

V.  MISCELLANEOUS 

No  significant  difficulties  were  encountered.  There 
were  no  relocation  activities  during  this  quarter. 

VI.  FINANCIAL  STATUS  REPORT 

Most  of- the  financial  obligations  incurred  have  been 
charged  to  a  State  of  California  grant.     A  summary  of 
charges  made  against  the  UMTA  grant  are  attached. 

VII.  Preliminary  design  work  will  continue  into  the  next 
quarter.  Amendments  are  being  processed  to  the  agreements 
with  both  consultants  to  continue  their  work  into 

Phase  II  ~-  Final  Plans  and  Specifications.  This 
work  is  scheduled  to  commence  in  mid-September. 
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RICHARD  SKLAR,  General  Manager 


DIANNE  FEINSTEIN,  Mayor 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SAN  FRANCISCO 
WATER  DEPARTMENT 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


MEMORANDUM 


July  20,   19  81 


TO: 


PUBLIC  UTILITIES  COMMISSION 


Coinmissioner  John  M.  Sanger,  President 
Commissioner  H.  Welton  Flynn,  Vice  President 
Commissioner  Peter  McCrea 
Commissioner  Nancy  C.  Lenvin 
Commissioner  Thomas  Hsieh 


SUBJECT:   QUARTERLY  REPORT  ON  CLAIMS  SETTLEMENTS 


Attached  is  a  report  on  the  activities  of  the 
Municipal  Railway  Claims  Department  for  the  quarter 
ending  June,  1981,     Also  attached  are  detailed 
monthly  reports  for  the  three  months  of  the  quarter 
covered. 


Attachment 


cc:     Richard  Sklar 
Douglas  Wright 
Leo  Jed 
McMorris  Dow 
Curtis  E.  Green 
Reed  J.  Jordan 
Paul  Holm 


RJJ/llk 


THRU: 
THRU: 


RICHARD  SKLAR 
CURTIS  E.  GREEN 


FROM: 


287  CITY  HALL  •  SAN  FRANCISCO.  CALIFORNIA  94102  •  (415)  558-4986 
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ACCIDENTS 
Traffic 
Passenger 
Total: 
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Ist  ColiuBP  -  Ttmiixxg  from  l«ft  t©  right*  -  Suits  Filed 

la.    Sbovs  the  suaber  and  asount  ef  suits  that  vere  filed  through  the 
cosparatiTe  »onth  , 

Ih.    Shows  the  Buaher  asd  a&ount  of  suits  that  have  bees  liquidated  for 
the  coffparatiTe  fiscal  years  through  disaissals*  settleDents*  asd  plaintiff 
asd  defense  judgnests. 

Ic.    Shows  the  BUBber  and  a»oust  of  suits  that  vere  filed  at  the  csd 
of  the  coop&rative  fiscal  years. 

Id.    Shows  the  Busber  aad  asoust  of  suits  that  vere  pending  at  the  end 
of  the  cocparatiTe  fiscal  years  after  filing  and  liquidation  took  place. 

2nd  Coluga  -  reading  froa  left  to  right.  -  Claips  filed 

2a.    Shows  the  number  and  amount  of  claims  that  vere  filed  through  the 
comparatiTe  Bonth* 

2b.    Shows  the  number  and  amount  of  claims  that  have  been  liquidated  for 
cosparatiTe  fiscal  years  through  aettleoents, 'denials  and  transfer  to  suit. 

2c.    Shows  the  number  and  amount  of  claims  that  vere  filed  at  the  end 
of  the  cozEparative  fiscal  years. 

2d.    Shows  the  number  and  amount  of  claims  that  vere  pending  at  the  end 
of  the  cooparalive  fiscal  years. after  filing  and  liquidation  took  place. 

3rd  Colucn  -  reading  from  left  to  ri^t   -  Claims  Denied 

3a.    Shows  the  number  and  amount  of  claims  that  vere  denied  through  the 
compare tiTe  Bonth. 

3b.    Shows  the  number  and  amount  of  claims  that  vere  denied  throu^  the 
end  of  the  cozcparatiye  fiscal  years. 

^th  Colucn  -  reading  from  left  to  right   •  Cases  Settled 

4a.    Shows  the  number  and  aoount  paid  out  through  aettlement  and  judgment 
through  the  comp&ratiTe  Bonths 

kh.    Shows  the  number  and  amount  paid  out  in  settlements' and  judgments 
through  the  end  of  the  comparative  fiscal  years. 

Accidents  and  Incidents 
3th  Column  shows  a  comparison  of  accidents  and  incidents  repox^ed  to  the 
Claims  Department  through  the  cooparatiTe  Bonth. 

The  bottom  coluna  is  a  breakdown  ef  the  InvesligatiTe  assigziiDents  for  claims 
investigators  vorking  out  of  the  Municipal  ^ilvay  Claims  Office* 
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Call  to  Orders     2s 05  P. Mo 

Presents    Vice  President  H.  Helton  Flynn 

Conimissioners  Peter  McCrea,  Nancy  Co  Lenvin,  Thomas  Hsieh 
President  John  Mo  Sanger  arrived  at  2s 45  PoM. 

The  Minutes  of  the  Regular  Meeting  of  July  14 p  1931  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  Office  of  the  Secretary  of 
Public  Utilities  Coimnission. 

RESOLUTION 
HO. 

On  motion  of  Lenvin,  seconded  by  McCrea,  the 
following  resolution  was  adopted? 

81-0286    E         Approving  plans  and  specifications,  and  authorizing 

bid  call  for  Iletch  Hetchy  Contract  Ho.  649,  Coast 
Range  Tunnel,  Repair  and  Paint  Fan  Housing, 
estimated  to  cost  $30,000. 

Votes s    Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin,  Hsieh 

On  motion  of  Lenvin,  seconded  by  McCrea,  the 
following  resolution  was  adopted? 

81-0237    E         Awarding  of  Hetch  Hetchy  Contract  No.  658,  Moccasin 

Housing  Units,  Rehabilitate  Heating  and  Cooling 
Systems,  to  Brown  Sheet  Metal  s  Mechanical,  InCo , 
Oakdale,  California,  in  the  amount  of  $20,883. 

Votes s     Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin,  Hsieh 

On  motion  of  Lenvin,  seconded  by  McCrea,  the 
following  resolution  was  adopted? 

81-0288    E         Awarding  of  Hetch  Hetchy  Contract  IJo.  645,  Station 

J,  Equipment  Installation  and  Related  TTork,  to 
Abbett  Electric  Corporation,  San  Francisco,  in  the 
am.ount  of  $283,000. 

Votes;    Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin,  Hsieh 

On  motion  of  Lenvin,  seconded  by  McCrea,  the 
follov/ing  resolution  was  adopted  s 

81-0289    E  Awarding  of  San  Francisco  Water  Department  Contract 

Ho.  T7D-1769,  Rehabilitate  Crystal  Springs  Pipeline 
Ho.  1  from  Randolph  Avenue,  South  San  Francisco  to 
University  Mound  Reservoir,  San  Francisco,  to 
Raymond  International  Builders,  Inc.,  in  the  amount 
of  $949,074. 

Votes s     Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin,  Hsieh 
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On  motion  of  Lenvin^  seconded  by  McCrea^  the 
following  resolution  was  adopted s 

Accepting  the  work  as  satisfactorily  completed 
under  Contract  UOo  620  —  Conversion  of  Patrick 
Henry  School?  approving  Credit  Modification  of 
Contract  Wo.  1  in  the  amount  of  $679o92,°  and 
authorizing  Final  Payment  in  the  amount  of  $24,565,36 
in  favor  of  Leon  Carlen  &  I'Thite  Construction  Co, 

Votes s    Ayes  ~  Sanger,  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  Lenvin,  seconded  by  McCrea,  the 
following  resolution  was  adopted; 

Accepting  the  work  as  satisfactorily  completed 
under  Hetch  Hetchy  Contact  I70c  601,  Early  IntaJ<:e 
and  O'Shaughnessy  Dam,  Replacing  Water  Mains? 
approving  Credit  Modification  of  Contract  ilOo  3 
in  the  amount  of  $675=00?  and  authorizing  Final 
Payment  in  the  amount  of  $9,343.40  in  favor  of 
Leslie  Go  Delbon  Company. 

Votes s    Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  Lenvin,  seconded  by  McCrea,  the 
following  resolution  was  adopted? 

Approving  June  1981  Revolving  Fund  payments  totaling 
$68,976,06  for  settlement  of  claims  against  the 
Municipal  Railway. 

Votes s    Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  Lenvin,  seconded  by  McCrea,  the 
following  resolution  was  adopted? 

Requesting  Controller  to  draw  warrant  in  the  amount 
of  $152^135.88  in  settlement  of  claim  of  Soledad 
i'lajarroo 

Votes s    Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin,  Hsieh 


On  motion  of  Lenvin,  seconded  by  McCrea,  the 
following  resolution  was  adopted s 

Approving  the  non-Civil  Service  appointments  and  re- 
movals made  by  the  General  Manager  of  Public 
Utilities  in  June  1931,  pursuant  to  Charter  Section 
3,501. 

Votes 2     Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin,  Hsieh 
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On  motion  of  McCrea,  seconded  by  Flynn^  the 
following  resolution  was  adopted s 

81-0294    W         Declaration  of  Emergency  -  Repair  main  break  at 

Judah  Street  and  21st  Avenue ^  in  the  amount  of 
$60,000. 

Votes?    Ayes  -  Sanger ,  Flynn,  McCrea,  Lenvin,  Hsieh 

On  motion  of  BlcCreap  seconded  by  Flynn  the 
following  resolution  was  adopted s 

81-0295    A         Authorizing  the  General  Manager  of  Public  Utilities 

to  enter  into  a  contract ,  not  to  exceed  $60,000^ 
with  a  person  and/or  firm  to  administer  a  Civil 
Service  approved  examination  for  the  Transit 
Manager  I,  II,  and  III  classifications o 

Votes?    Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin,  Hsieh 

On  motion  of  McCrea,  seconded  by  Lenvin,  the 
follov7ing  resolution  was  adopted? 

81-0296    E         Authorizing  the  Utilities  Engineering  Bureau  to 

circulate  a  Request  for  Proposals  and  to  propose  a 
suitable  private  consulting  firm  to  implement  a 
Project  Management  System. 

Votes?    Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin,  Hsieh 

On  motion  of  Flynn,  seconded  by  Hsieh,  the 
following  resolution  was  adopted? 

81-0297    F         Approving  payment  of  settlement  in  the  case  of 

Steven  L.  Bybee  vs  City  and  County  of  San  Francisco, 
in  the  total  amount  of  $445,000. 


Copies  of  the  above  resolutions  are  on  file  in 
the  Office  of  the  Secretary  of  the  Public 
Utilities  Commission. 
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Item  No.  7 — Presentation  and  discussion  of  proposed  route  changes 
to  implement  Phase  2  of  the  Municipal  Railway  5-Year  Piano 

Mr.  Jaimie  Levin,  Public  Information  Director,  gave  a  slide 
presentation  which  reviewed  Phase  1  changes,  the  success  of 
those  changes,  and  the  plans  for  Muni  in  Phase  2, 

Mr.  Peter  Straus,  Director  of  Planning,  Muni  Railway,  then  made 
a  route  change  presentation,  describing  staff  recommendations, 
based  upon  the  public  hearing  process. 

Public  Testimony! 

Allen  Malmquist,  3031  Quintara,  submitted  a  petition  signed  by 
neighbors  in  opposition  to  the  #48  route,  stating  that  the  street 
is  hill-ridden,  narrow,  sharp  curve,  poor  visibility,  and 
heavily  congested. 

Mrs.  Sylvia  Howarth,  720  Quintara,  is  opposed  to  the  #48  route. 
She  would  like  the  #66  to  continue  as  is  because  it  is  a  more 
direct  route  to  downtown. 

Mrs.  Helen  Naish,  2439  14th  Avenue,  submitted  a  petition  with 
250  signatures  and  objected  to  #48  because  it  would  create 
congestion  in  an  area  where  traffic  is  already  heavy 

Mrs,  Leonore  Fifer,  1701  22nd  Avenue,  regarding  the  #29,  #18, 
and  #72,  opposed  the  route  changes. 

Jeff  Davis,  529  Arkansas,  #48,  who  is  a  composer  of  Music,  stated 
that  the  constant  noise  of  the  buses  made  it  impossible  for  him 
to  do  his  job. 

Bill  Peters,  529  Arkansas,  regarding  the  #48,  objected  to  the 
noise  and  pollution  of  the  buses  and  felt  particularly  that  it 
was  detrimental  to  the  health  of  children  in  the  neighborhood. 

Mrs.  Diane  Ehrlich,  representing  John  Muir  Apartments 
residents,  supported  the  proposed  #18  and  #70  to  Stonestown  and 
to  BART. 

Tonya  Light,  1313  17th  Avenue,  representing  267  riders  of  the  #72, 
requested  that  there  not  be  any  cuts  in  downtown  service  on 
the  #72  line. 

William  E.  Hague,  1640  20th  Street,  stated  that  just  a  handful 
use  the  #35  once  a  week  to  go  shopping,  and  submitted  a  petition 
from  400  residents. 

Mrs.  Ken  Wong,  1901  16th  Avenue,  thanked  the  Commissioners  for 
the  #28  line  extension,  and  objected  to  the  #48  bus  routing 
through  their  neighborhood  because  of  vibrations  to  her  home 
and  also  the  great  danger  for  children  and  the  elderly. 

Edward  Baker,  1650  16th  Avenue,  protested  making  a  shuttle  of 
the  #66,  forcing  residents  to  ride  LRVs  that  are  overcrowded, 
impossible  to  get  on  during  peak  hours,  Metro  which    is  unsafe 
and  constantly  breaking  down 

Chong  Ja  Ellis,  2119  16th  Avenue,  strongly  opposed  to  the  #48 
route. 
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Thomas  J.  Ellis,  2119  16th  Avenue,  stated  that  he  was  opposed  to 
the  #48  route  because  he        feels     it  will  create  more  cave-ins 
and  broken  mains, 

Walter  Muhleman,  515  John  Muire  Dr.,  representing  residents  of 
John  Muir  Apartments,  spoke  in  reference  to  the  #18  and  #70 
lines,  stated  that    he  wishes  to  have  them  retained,  and 
approved  running  at  peak  times  to  BART. 

Stephan  Pehlivaniav,  900  Quintara,  regarding  the  #66  and  #48, 
expressed  concern  that  running  of  the  bus  route  may  cause 
additional  cave-ins. 

Ms.  Blanche  Thebom,  501  Arkansas,  objected  to  Lines  #35  and  #48 
because  the  fumes  have  caused  damage  to  her  plants,  her  pet 
and  her  health. 

John  Paul  Delgado,  501  Arkansas,  would  like  the  #35  line  taken 
off  Potrero  Hill. 

John  S.  Fisher,  2179  16th  Avenue,  recommended  keeping  the 
present  day  #66  line. 

Barry  M.  Shea,  564  Texas  Street,  opposed  the  #35  because  of 
the  noise  and  pollution,  and  suggested  the  use  of  smaller 
buses. 

Vivian  Goodwin,  1226  40th  Avenue,  regarding  #29  and  #18  lines, 
opposed  to  the  change  of  routes,  particularly  for  those  who 
wish  to  shop  at  the  G.E.T.  complex.  Lucky  Market,  and  the 
Irving  Street  stores  between  16th  Avenue  to  26th  Avenue. 


Peter  Hartman,  722  Arkansas,  opposed  the  #35  route,  and  stated 
also  that  there  was  very  low  ridership  on  the  #35  buses. 

Mr.  Cush,  expressed  the  view  that  he  was  against  the  deletion 
of  Sloat  Boulevard  from  the  #18  run.    He  felt  that  the  planners 
have  overlooked  the  students  of  Lowell  High  School  and  other 
riders  along  Sloat. 

Stephen  Reuben,  370  San  Leandro  Way,  stated  that  plans  are 
underway  for  a  new  General  Mail  Facility  to  be  opened  early 
in  1982  in  the  area  of  the  #19-line  terminal,  where  approximately 
4,200  persons  would  be  employed.     He  inquired  as  to  whether 
"Owl"  service  is  being  planned  for  this  area. 

Oliver  Tse,  159  Clayton,  objected  to  the  taking  off  of  the  #21 
at  6th  Avenue. 

Mrs.  Gish,  455  Monticello,  requested  that  the  #28  route  be 
reserved  and  not  changed  at  Junipero  Serra  and  Halloway. 

Mrs.  Thelma  Giannakaras,  534  Arkansas,  regarding  the  #35,  stated 
that  it  was  not  only  because  of  the  noise  and  the  pollution, 
but  also  that  the  buses  caused  interference  of  her  television 
reception. 

Mrs.  C.     J.  Babineau,  553  Arkansas,  with  respect  to  the  #48  and 
#35,  she  stated  that  the  noise  was  intolerable. 
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Gene  Pearl,  with  respect  to  the  Line  12,  he  suggested  that  until 
decent  service  can  be  provided  on  the  #28  and  N-Judah,  the  #72 
ought  to  be  kept  on. 

Mr.  E.  H.  Everett,  716  Wisconsin,  protested  the  #35  and  #48 
routing,  because  of  the  noise  and  heavy  traffic  congestion. 

Anna  Everett,  716  Wisconsin,  suggested  that  the  #48 

travel  .  down  Army  Street  to  Third  Street,  and  requested  that 

the  #^5  be  removed. 

Winifred  Mann,  779  Wisconsin,  objected  to  the  #35  bus  route. 

Paul  Ilg,  610  El  Camino  Del  Mar,  regarding  the  #18,  expressed 
concern  about  the  bus  line  going  through  Sea  Cliff's 
residential  neighborhood, 

Carol  Sundell,  895  Wisconsin,  regarding  the  #35-line,  inquired 
as  to  whether  or  not  the  #53  could  be  extended  to  take  the  place 
of  the  #35  diesels. 

Mrs.  Deborah  Learner,  Mc  Laren  Lodge,  Golden  Gate  Park, 
Recreation  and  Park  Department,  spoke  in  '  ahalf  of  concerned 
staff  members  with  respect  to    opposition  of  #29  and  #21  — 
the  #29  bus    running  through  a  narrow,  wild  life  habitat  area, 
and  the  #21  service  curtailed  at  6th  and  Fulton. 

John  Bardis,  1501  Lincoln  Way,  regarding  the  new  #48  routing  — 
would  like  to  see  survey  to  show  need,  and  other  information 
such  as  cost  to  operate  the  lines  to  justify  the  changes. 

Thomas  Moore,  616  Arkansas,  regarding  the  #35  and  #48,  opposed 
because  of  noise,  pollution  and  the  fact  that  the  buses  are 
virtually  empty. 

Richard  H.  Tooker,  22  Lee  Avenue,  regarding  the  #29,  recommended 
keeping  the  Line  #29  route  as  it  has  been. 

Jeff  Sutter,  790  Kansas,  with  respect  to  the  #35,  expressed 
the  view  that  Muni  riders  on  Potrero  Hill  do  want  the  #35. 

Ms.  Sally  Ortez,  587  Arkansas,  regarding  the  #35,  representing 
the  Senior  Citizens  of  Saint  Teresa  Senior  Center,  stated  that 
they  are  all  pleased  to  have  the  #35  line  on  Potrero  Hill. 

Ms.  Sylvia  Behr,  100  Font  Boulevard,  representing  the  Senior 
Citizens  of  Park  Merced,  expressed  thanks  for  the  #17X  and 
17L. 

Fred  Walter,  2782  Folsom,  was  supportive  of  the  #66 

Ms.  Inez  Brasesco,  427  Missouri,  appreciated  the  service  of  the 
#35.     She  said  they  run  about  every  18  to  20  minutes,  and  they 
are  not  running  empty. 

George  Kuster ,  317  Crestlake  Drive,  representing  the  Crestlake 
Property  Association,  stated  that  they  were  opposed  to 
proposed  #18  route  change. 
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Mack  Hicks,  26  Carl,  supported  the  Line  #66  and  said  he  was  in 
favor  of  the  5-Year  Plan  Phase  2. 

Deetje  Boler ,  178  9th  Avenue,  presented  Commission  with  a 
statement  on  her  views  with  respect  to  #1,  #2,  #21,  #55,  #28. 

Daniel  Murphy,  2945  Ulloa  Street,  representing  the  Audubon 
Society,  opposed  the  route  of  the  #29  bus  through  Golden  Gate 
Park,  Chain  of  Lakes  Drive,     It  would  only  compound  the  traffic 
congestion,  create  problems  of  pollution  to  flora,  and  the 
buses  would  not  be  able  to  keep  to  schedules.     He  suggested 
rerouting  to  west  end  of  Parko 

Commissioner  Sanger  requested  the  Planning  Staff  of  the  Municipal 
Railway  to  furnish  the  Commission  a  report  on  what  is  going  on 
on  the  35  line.     It  will  be  calendared  in  September,  once  we 
finish  with  all  the  new  lines  because  it  will  have  to  be 
treated  separately  in  any  event. 

With  respect  to  the  #35  line,  Sanger  requested  Peter  Straus 
to  take  a  noise  decibel  count. 

Commissioner  Flynn  requested  staff  to  look  into  the  riding 
habits  between  24th  and  Arkansas,  between  20th  and  24th,  He 
would  like  to  know  what  is  happening  in  that  area. 

GENERAL  f-lANAGER'S  REPORT 

Mr.  Sklar  asked  the  Commissioners  to  review  the  Draft  from 
Doug  Wright,  Tom  Jordan,  et  al.     It  is  a  position  statement 
on  the  next  5-Year  Plan  which  will  be  scheduled  for  discussion 
at  our  next  meeting. 

Mr.  Sklar  also  informed  the  Commissioners  that  the  Water  Department 
has  provided  contractors  water  meters  so  that  water  used  at  the 
job  site  can  be  metered.     These  meters  go  out  and  Mr.  John  Mullane 
and  his  staff  monitor  them.     The  contractors  do  their  own 
reading,  and  check  readings  are  done.     It  has  come  to  our  atten- 
tion that  one  contractor's  meter  was  broken,  the  meter  came  back 
giving  an  estimate  that  the  contractor  used  more  than  an 
entire  year's  use  of  water  and  the  contractor's  bill  was 
corrected,      Mr.  Sklar  is  in  accord  with  this  action  by  Messrs. 
Kelleher  and    Mullane.      He  is  merely  mentioning  it  because 
you  may  be  reading  about  it  before  the  next  meeting. 


************* 

81-0294 — Declaration  of  Emergency  -  Repair  main  break  at 
Judah  Street  and  21st  Avenue 

Mr,  Kelleher  stated  that  an  emergency  condition  has  existed 
since  Friday,  July  24,  1981  at  4:30  p.m.,  due  to  a  broken 
16"  Sunset  Reservoir  feeder  main.     He  has  therefore  requested 
permission  to  transfer  funds  in  the  amount  of  $60,000,  from 
the  reserve  account. 

************* 
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INTRODUCTION  OF  NEW  BUSINESS  BY  COMMISSIONERS 


Commissioner  Lenvin    expressed  concern  of  the  problem  of  access 
to  BART  Stations  and  Muni  Metro.     It  seems  that  the  problem 
might  be  one  of  construction,  that  they  would  not  breakdown 
so  frequently  if  they  were  enclosed.     Water  and  the  elements 
make  them  non-functional.    The  commissioner  has  requested 
staff  to  look  into  this  situation  to  see  if  it  is  BART's  or 
ours  and  what  the  possibility  of  doing  it  as  a  joint  program. 


************** 


Item  9 — Commending  Municipal  Railway  Operators  Ronald  Haren, 
Sherman  Wong  and  Harry  Hartig  for  their  service  and 
representation  in  the  1981  Bus  Roadeo. 

This  item  has  been  rescheduled  for  the  next  meeting  because 
the  operators  had  to  return  to  duty, 

************* 

Item  11 — Approving  Amendment  No.  2  to  Agreement  for  professional 
services  for  engineering  design  being  provided  by  the  firm  of 
Chin  &  Hensolt,  Engineers,  Inc.  through  Phase  II  of  the 
Cable  Car  Rehabilitation  Program,  in  the  amount  of  $1,288,873. 

Item  12 — Approving  Amendment  No.  1  to  Agreement  with  O'Brien- 
Kreitzberg  and  Associates,  Inc.  through  Phase  II  of  the  Cable 
Car  Rehabilitation  Program,  in  the  amount  of  $411,693. 

Commissioner  McCrea  requested  that  the  above  two  items  be  put 
over  until  we  get  the  funding  situation  clarified,  both  from 
the  Federal  government,  and,  particularly,  from  the  private 
sector. 

************* 

Item  14 — Authorizing  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission,  to  apply  for,  accept  and  expend 
$11,300,000  for  transit  operating  assistance  from  half-cent 
sales  tax  revenue  under  AB-1107  for  Muni  Railway  operations 
in  fiscal  year  1981-82, 

Item  15 — Authorizing  the  Assistant  General  Manager,  Finance, 
PUC  to  apply  for,  accept  and  expend  $5,034  million  from  Bridge 
Toll  Net  Revenue  funds,  for  fiscal  year  1980-81,  for  payment 
of  lease  agreement  to  the  San  Francisco  Municipal  Railway 
Improvement  Corporation  (SFMRIC)  and  to  provide  local  match 
funds  for  federally  funded  capital  improvement  grants. 

The  above  two  items  were  taken  off  calendar  and  rescheduled 
for  the  next  meeting  at  the  request  of  staff. 


THEREUPON  THE  MEETING  WAS  ADJOURNED s     6s 00  P.M. 


Frances  Hedani 
Acting  Secretary 
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pmUC  yTiLITSES  COS^MISSiON 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.juQj!^^^^l£AiOO 


RESOLVED,  That  this  Commission  approves  the  plans  and  specifications 
as  prepared  and  recommended  by  staff,  and  hereby  authorizes  bid  call  as 

follow^:^jr^^l_^  m  ^Mm  io^st  r@st@?!ii^t%t^^''lfli^#r J';-«^'^^"'-u 

-o.^ETCH  HETCHY  CONTRACT  NO^  649  ifl^j««it 
^^.^  .COAST  RANGE  TUNNEL 

REPAIR  AND  PAINT  FAN  HOUSING     u^a  %4i^:rixf 

and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter 
31,  Section  31.22(a)  of  the  San  Francisco  Administrative  Code,  this 
project  is  hereby  determined  to  be  categorically  exempt  from  the 
California  Environmental  Quality  Act  under  Class  1(b)  as  set  forth  in 
the  permanent  list  of  categorical  exemptions  adopted  by  the  City  Planning 
Coranission  on  August  28,  1980  and  April  16,  1981. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  ^      JULY        2  8  1981 


Secretary  and  Assistant  General  Manager 


nmUC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCiSCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  hereby  awards  to  Brown  ®* 
"Sheet  Metal  &  Mechanical  Inc.,  1025  West  "F"  Street,  Oakdale, 
California  95361  as  the  lowest  regular  and  responsible  bidder,  -^^^'^^ 
Hetch  Hetchy  Contract  No.  658,  Moccasin  Housing  Units,  Rehabiliate 
Heating  and  Cool ing*^ Systems,  In  the  amount       $20,883,  atid  rejects 
^  f^g^ll  Other  bids  for  this  work, 

'.i/Hpfj  tfmt  thi-$  Cmmkmlm.  fearaby  «wsr<i#  Hetck  M^tchy 

■'.'.■»t  C«llf5»riai«  94120,       th^  Imm^t  r^-g-ytat  &n4 
'i  all  ^^tk^i-  bi4«  l#r  t!fe«  ^rfc. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'    JULY     2  8  1981 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


[ 


1 

I 

I 
\ 


I 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO.OX'^^*-fj 


at  this  Coirrniisslon  iierdby 
.^i:  ;  ■■■  "  ir  and  responsible 

f ol.  .  /act : 

'■act  No* 
.:gs  Pipellrie 

WHEREAS,  Iteder  Hetch  Hetchy  Coatract  N©.  645,  installation  of 
transit  power  substation  equipment  and  related  work  to  be  performed  under 
the  Power  Improvement  Program,  with  financial  assistance  from  the  Federal 
Government;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly 
on  July  16,  1981;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy 
Contract  No,  645,  Station  J,  Equipment  Installation  and  Related  Work, 
in  the  amount  of  $283,000  to  Abbett  Electric  Corporation,  1850  Bryant 
Street,  San  Francisco,  California  94110,  as  the  lowest  regular  and 
responsible  bidder,  and  rejects  all  other  bids  for  the  work. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

si"    JULY     2  8  1981 

at  Its  meeting  oj.  


Secretary  and  Assistant  General  Manager 


i 


PUBLIC  UTILITIES  COMMISSION 

CiTY  AND  COUNTY  OF  SAN  FRANCI8GO 


RESOLVED,  That  this  Commission  hereby 
awards  to  the  lowest  regular  and  responsible 
bidder,  the  following  contract: 

San  Francisco  Water  Department  Contract  No. 
WD-I769  -  Rehabilitate  Crystal  Springs  Pipeline 
No.   1  from  Randolph  Avenue,  South  San  Francisco 
to  University  Mound  Reservoir,  San  Francisco  -  to  1 
Raymond  International  Builders,  Inc.  in  the  amount 
of  $9^9,074.00,  and  all  other  bids  for  the  above 
described  work  are  hereby  rejected. 


I  hereby  certify  thdt  the  foregoing  resolution  wm  adopted  hy  the  Puhlic  Utilities  Commisdm 

.      .    ,  r   yULY    2  8  1981    ^  ^ 


! 

I 


I 


/ 


Lie  UTILITSES  COMMISSION 

CITY  AND  COUNTY  OF  SAM  FRAWt^iSCO 
RESOLUTION  Mr.^^  ^^-^W 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
sunder  Hetch  Hetchy  Contract  No.  620,  Conversion  of  Patrick  Henrjtejj^^ 
■School,  as  satisfactorily  completed;  approves  Credit  Modification  ieatl 
of  Contract  No.  1  in  the  amount  of  $679.92;  authorizes  an  extension 
of  time  for  unavoidable  delay  of  26  calendar  days;  and  authorizes 
P»>iM final  payment  in  the  amount  of  $24,565.36  to  the  Contractor,  Leon 
i;;/;Carlen  &  White  Construction  Co, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

t    'JULY     2  8  1981 

at  its  meeting  of.  


Secretary  and  Assistant  General  Managir 


PUBLIC  UTILSTSES  COMMISSION  i 

CITY  AND  COUNTY  OF  SAN  FRANCiSCO 
RESOLUTION  No.^J^~"0'^ 


Comi         1  hereby  ,  ap|>TOTes^ 
:.m  l^c.  77-0184 ,  j^doptsd  April  ..X2, 

rtf   T*l!1f».    19H'T  ■rJP'r' 

RESOLVED,  That  this  Conmission  accepts  the  work  performed 
under  Hetch  Hetchy  Contract  No,  601,  Early  Intake  and  0 'Shaughnessy  Dam, 
Replace  Water  Mains,  as  satisfactorily  Completed;  approves  Credit  Modification 
of  Contract  No.  3  in  the  amount  of  $675.00;  authorizes  an  extension  of 
time  for  unavoidable  delays  of  36  calendar  days;  and  authorizes  final 
payment  in  the  amount  of  $9,343.40  to  the  Contractor,  Leslie  G.  Delbon 
Company. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

.  >T!ON  I 


■ade  by  ■;  rieral  'Manager 

RESOLVED,  That  this  Commission  hereby  approves, 

in  accordance  with  Resolution  No.  77-0184,  adopted  April  12, 

1977,  payment  of  claims  in  the  amount  of  $68,976,06,  made 

by  the  Municipal  Railway,  month  of  June,  1981,  per 

Revolving  Fund  Direct  Payment  Nos.:    CL0167,  CL0169,  CL0170, 

CL0172,  CL0175,  CL0176  and  Direct  Payment  Nos.:  CL0166. 


I  hereby  certify  that  the  foregoing  resolution  wds  adopted  hy  the  Public  Utilities  Commission 

'    mv     2  8  1981 


dt  its  meeting  of^  ^  

~~    ^  Secretary 


zretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

emergent"/  condition  has  existed  in  San  Francisco  since 
at  4:30  P.M.,  due  to  a  broken  .16"  Sunset  Reservoir 

RESOLVED,   That  this  Commission  hereby  approves  the  non- - 
Civil  Service  appointments  and  removals  made  by  the  General  Manager 
of  Public  Utilities,  pursuant  to  Charter  Section  3.501,  per  lists 
titled  "Non-Civil  Service  Appointees,  Public  Utilities,  June,  1981" 
and"Non-Civil  Service  Removals,  Public  Utilities,  June,  1981." 

on  the 
d  r.o 


Lie 

-} 

.:e 

r^nance 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY     2  8  1981 

at  its  meeting  of.  


Secretary  and  Assistant  General  M.aruiger 


FyiLIC  UTILITIES  COyMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


^  RESOLUTION  Ns 

WHEREAS,     An  emergency  condition  has  existed  in  San  Francisco  since 
Friday,  July  24,  1981,  at  4:30  P.M.,  due  to  a  broken  16"  Sunset  Reservoir 
feeder  main  at  Judah  Street,  West  of  21st  Avenue;  and 

WHEREAS,  The  above  water  main  break  resulted  in  extensive  damage  to 
street  and  sidewalk  paving,  leaving  a  portion  of  Judah  Street  impassable  to 
traffic;  and 

IfflEREAS,     The  scattering  of  debris  over  a  large  area  also  created  an.^^ 
extreme  hazard  to  pedestrian  and  vehicular  traffic;  and 

-  ■ 

WHEREAS,     The  broken  water  main  has  impaired  water  service  to  the 
general  area;  and  ^.^^^  ,;^^^^:^.jXtM 

WHEREAS,     Emergency  repairs  to  the  street,  sidewalk  and  water  main  are 
necessary  to  restore  normal  vehicular  and  pedestrian  traffic,   to  carry  on  the 
operation  of  the  San  Francisco  Water  Department  without  interruption, and  to 
protect  the  interest  of  and  safeguard  the  health  and  welfare  of  the  citizens 
of  the  City  and  County  of  San  Francisco;  and  Hjb 

WHEREAS,     Such  repairs  must  be  made  expeditiously  to  restore  the  ...y^^x 
integrity  of  those  streets  and  of  the  water  distribution  system,  and  to 
eliminate  hazards  to  the  general  public;  therefore  be  it 

RESOLVED,     That  time  being  of  essence,   this  Commission  in  accordance  with 
the  provisions  of  Section  6.30  of  the  Administrative  Code,  hereby  declares  the 
existence  of  an  emergency;  and  be  it  further 

RESOLVED,     That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  an  emergency  supplemental  appropriation  to  provide 
said  emergency  repairs  in  the  amount  of  $60,000.00  from  Facilities  and  Maintenance 
Fund  387233,  Work  Project  204  Work  Phase  01. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.tiUm^Un,oi  >    UULY     2  81981 

 iam&kliAA---^ 

Secretary,  Public  Utilities  Commission 


/ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


81-0295 

RESOLUTION  No.  ^  -^^^ 


providers  -tngin. 

WHEREAS,  The  San  Francisco  Municipal  Railway  has 
reorganized  its  operations  management  series;  and 

WHEREAS,  These  positions  are  currently  filled  on 

ed 

a  non-Civil  Service  and  Limited  Tenure  basis;  and 

WHEREAS,  The  need  exists  to  fill  these  positions 
on  a  permanent  Civil  Service  basis,  by  giving  a  Civil 
Service  approved  examination;  now,  therefore,  be  it 

RESOLVED,  That  this  Public  Utilities  Commission 
authorizes  the  General  Manager  of  Public  Utilities  to  enter 
into  a  contract  with  a  person  and/or  firm  to  administer  a 
Civil  Service  approved  examination  for  the  Transit  Manager 
I,  II,  and  III  classifications;  and  be  it  further 

RESOLVED,  That  this  individual  personal  or  pro- 
fessional services  contract  shall  not  exceed  $60,000. 00 • 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

'    'JULY     2  81981 

at  its  meeting  of  _™._.™__™_   ^.Jzjz.^  —  „, 

"^""^cri^ary,  Public  Utilities  Commisdon 


mmc  yTiLiTiis  commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.. 


WHEREAS,  The  Utilities  Engineering  Bureau  provides  engineer- 
ing and  construction  management  services  to  the  other  Departments  and 
Bureaus  of  this  Commission;  and 

WHEREAS,  The  Utilities  Engineering  Bureau  is  being  reorganized 
to  include  a  new  Project  Management  organizational  structure  in  order  to 
better  control  its  large  number  of  assigned  engineering  and  construction 
projects;  and 

WHEREAS,  The  initial  steps  in  this  reorganization  include  the 
creation  of  a  Project  Management  organizational  structure,  the  development 
of  an  integrated  project  management  informational  system,  and  the  training 
of  UEB  employees  in  the  operations  of  said  Project  Management  System;  and 

WHEREAS,  The  Utilities  Engineering  Bureau  does  not  have  sufficient 
staff  available  at  this  time  with  the  expertise  for  doing  this  type  of 
work ;  and 

WHEREAS,  It  is  in  the  best  interests  of  the  City  to  employ  a 

and  ' 

consulting  firm  to  perform  the  necessary  program  implementation  and 
training;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  hereby  authorizes  the  Utilities 
Engineering  Bureau  to  circulate  a  Request  for  Proposals  and  to  propose 
a  suitable  private  consulting  firm  for  Commission  approval. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

I    JULY    2  8  1981 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


4?' 


PyBLIC  UTILiTiiS  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  j.  •~'0,2S*7 


RESOLVED,  That  on  the  recommendation  of 
the  City  Attorney,  this  Commission  approves  the 
settlement  of  litigation  in  the  case  of  Steven  L. 
Bybee  vs  City  and  County  of  San  Francisco,  Superior 
Court  no.  733-340,  in  the  amount  of  $445,000.00 
and,  be  it  further 

RESOLVED,  That  this  Commission  requests  ^^j^^^ 
the  Controller  to  draw  a  warrant  in  the  amount  of 
$225,000.00  in  an  advanced  initial  payment  of  the 
above  settlement;  and,  be  it  further 

RESOLVED,  That  this  Commission  requests 
the  Controller  to  draw  an  additional  warrant  or 
warrants  for  the  remaining  sum  of  $220,000.00  to 
establish  an  annuity  in  a  manner  to  be  prescribed 
by  the  City  Attorney,  the  Controller  and  the 
treasurer  of  the  City  and  County;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby 
recommends  to  the  Mayor  and  to  the  Board  of  Supervisors 
approval  of  a  request  for  supplemental  appropriation  to 
transfer  funds  from  appropriation: 

Any  legally  available  funds  to  appropriation 
561597-1450  Judgment -CI aims,  $445,000.00  for  the  settlement 
of  this  litigation  against  the  Municipal  Railway. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


) 


! 
I 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

WHEREAS,  This  Commission  adopted  rates  for  the  sale  of 
Hetch  Hetch  electric  energy  effective  July  1,  1975;  and 

WHEREAS,  On  several  occasions  since,  this  Commission 
has  adopted  generally  increasing  levels  of  Hetch  Hetchy 
electric  rates;  and 

WHEREAS,  This  Commission  through  its  Hetch  Hetchy  Water 
and  Power  Department  furnishes  electric  power  to  the  Airports 
Commission  for  its  own  use  and  for  resale  to  airport  tenants 
and  permit  holders,  and 

WHEREAS,  A  number  of  airlines  refused  to  pay  except 
under  protest  for  electric  energy  delivered  to  them  at  rates 
in  force  on  and  after  July  1,  1975;  and 

WHEREAS,  City  sued  American  Airlines,  Trans  World 
Airlines,  United  Airlines,  Delta  Airlines,  and  Pacific 
Southwest  Airlines  on  June  2,  1976  for  unpaid  power  charges; 
and 

WHEREAS,  A  proposed  settlement  has  been  recommended  to 
this  Commission  by  the  City  Attorney,  Hetch  Hetchy  Staff,  and 
the  private  attorneys  engaged  to  assist  in  the  litigation, 
which  proposed  settlement  would  take  the  form  of  a  stipulated 
judgement;  and 

WHEREAS,  The  proposed  settlement  provides  that 
effective  August  1,  1980  and  continuing  through  December  31, 
1990,  City  will  charge  the  said  three  airlines  for  power  sold 
directly  to  them  at  a  rate  equivalent  to  64%  of  the 
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FUBLiC  UTILITIES  COMMiSSldN 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No,  _  — ; 

mppXlQAhiM  f^m  m%m  m  ishmt  rat®  wm^  ixm  timm  to  tia« 
ohmm»        th^m^nitmr  H^m-  pmx^mmm^&  0t  %km.  P^m  wmtm  wilt 

MM         mm  itqm^  mill  hm  f4l      fa«t*«  mm  mrmut  mtm 

^mw§m&  mnM  hm  m.  rat^t  mot  im  eneuss  of 

INSst  ra:t««  f©r  llli®  of  a#jcyi€s«#  ^^^h'j^est.  Airlines 

WEiEiMf  Whm  tti^itiat#i  JuAfisswEt  will  hm^m  no  fo^c?®'  m 
#ff#0t  ii£t#jr  Jmly      20X3 1  and  .^^^^^  ^-ij^j 

liHBHllti,  thm  ©ti|mlii:t#4  ;|«df€i®fitiit  will  pr<^iid#  r«v#»a«i« 

MltHnmrn,  $imxlmn  Skirlimm^  mnM  t^smm  W&wM  MlTlimm,  on 
mmikx  hmMi-  4#  mm^^^  m  mcmmtMmm  mM.,^,^  Trims  mtm 

MB^Vm,  mat  tliia  aemiissiea  ]r«i^««t»  tliat  tli«  %&mx4. 


m%mil»  p»xt$^iMin<$  t@  t^l«  pmpmm^  mttilmmuti  my&. 

t0  thm  Somr^  of  Bn^miBowm        it  r^<p«»8ts  that  it  m. 

mM.&mm  »%lpmX^fm^  imMf^mmm^  pmnmmm 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST   5  1981 

at  its  meeting  of —  . — ^  


''Secretary.  VuhXic  Utilities  Comms^n 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


WHEREAS,  This  Commission  has  approved  and  recommended  - 
to  the  Board  of  Supervisors  a  settlement,  in  the  form  of  a 
stipulated  judgment,  of  litigation  between  the  City  and  County 
of  San  Francisco  and  United  Airlines ^  American  Airlines  and 
Trans  World  Airlines^  and, 

WHEREAS,  Delta  Airlines  and  Pacific  Southwest  Airlines 
have  agreed  not  to  proceed  with  separate  litigation  and: 
to  abide  by  the  outcome  of  the  above-mentioned  litigation;  and 

WHEREAS,  Other  airlines  are  tenants  of  the  Airports 
Commission  and  use  electric  power  furnished  by  Hetch  Hetchy 
Water  and  Power?  now,  therefore,  be  it 

RESOLVED,  This  Commission  authorizes  its  counsel  to 
offer  the  rates  agreed  upon  in  the  settlement  between  the 
City  and  United  Airlines,  American  Airlines  and  Trans  World 
Airlines  to  the  other  airlines  currently  purchasing  power 
furnished  by  Hetch  Hetchy  Water  and  Power,  pending  the 
airlines*  execution  of  a  waiveri  and,  be  it  further 

RESOLVED,  This  Commission  requests  the  Board  of 
Supervisors  to  approve  the  extension  of  the  rates  contained 
in  the  said  stipulated  judgment  to  all  other  airline  tenants. 


1  hereby  certify  that  the  foregoing  resolution  was  cdopted  hy  the  Public  Utilities  Commission 


*  f-  ' 
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MONTHLY  REPORT  OP  JULY  ACTIVITIES 


August  17,  1981 


SAN  FRANCISCO  V/ATSR  DEPARTMENT 


TO: 


General  Manager,  Public  Utilities  Commission 


PROM: 


General  Manager  and  Chief  Engineer 


General  Information 


Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at  the 
end  of  July  amounted  to  15.6  billion  gallons,  which  is  52,^%  of 
capacity.     This  is  slightly  lower  than  the  15.7  billion  gallons  and 
52.7^  of  capacity  at  the  end  of  June.     For  the  suburban  system  as  a 
whole,  storage  amounted  to  ^7.3  billion  gallons  and  60,Q%  of 
capacity  compared  to  50.6  billion  gallons  and  65.0^  of  capacity  at 
the  end  of  last  month. 

Property  Tax  Petition 

On  July  2  the  City  Attorney's  Office  filed  a  petition  for  equali- 
zation in  regard  to  Alameda  County  assessm.ents  on  taxable  improvements 
for  the  tax  years  198O-8I  and  1981-82.     A  similar  petition  for  equali- 
zation in  regard  to  San  Mateo  County  assessments  on  watershed  properties 
for  tax  year  I98I-82  was  filed  on  July  20. 

Aerial  Spraying  of  Malathion 

Aerial  spraying  of  Malathion  occurred  in  San  Mateo  County  during 
the  month  of  July.     The  Department's  V/ater  Quality  Division  has  been 
in  contact  with  both  the  State  Department  of  Health  and  officials  of 
the  Mediterranean  Fruitfly  Program  in  relation  to  any  spraying  that  may 
occur  over  Crystal  Springs  Reservoir  and/or  watersheds.     To  date,  we 
have  been  assured  that  no  spraying  will  occur  over  those  areas. 

Should  there  occur  an  unscheduled  overflight  and  release  of 
Malathion,  we  will  discontinue  use  of  Crystal  Springs  water  until 
chemical  tests  indicate  an  absence  of  the  chemical.     At  the  present 
time  the  only  use  of  water  from  Crystal  Springs  Reservoir  is  that 
pumped  to  San  Andreas  Reservoir.     Water  from  the  latter  reservoir  is 
all  filtered  and  means  exist  to  prevent  unwanted  chemicals  from 
entering  the  water  distribution  system. 


-1- 


l6-Inch  Main  Break 


On  July  24  at  4:30  p.m.  a  main  break  occurred  at  21st  Avenue  and 
Judah  Street  on  a  l6-inch  cast  iron  transmission  main.     The  main  was 
quickly  shut  down  by  Department  personnel,  but  the  break  caused  major 
damage  to  the  foundation  and  garage  of  one  building  and  to  the  pavement 
over  and  adjacent  to  the  broken  main.     Service  to  all  consumers  was 
restored  during  the  night  and  repairs  to  the  broken  main  were  completed 
the  following  morning.     By  noon  the  following  day,  the  area  was  cleaned 
with  the  help  of  the  Department  of  Public  Works.     Sufficient  repairs 
were  made  to  the  street  and  ballasts  so  that  the  street  cars  were  able 
to  be  returned  to  full  service  on  Monday. 

Street  and  pipe  repair  costs  are  estimated  to  be  $60,000  while 
repairs  to  the  building  are  expected  to  be  $100,000,  making  this 
break  one  of  the  most  costly  in  recent  times. 


VJater  Supply 


1.  Hetch  Hetchy  water  import:     An  average  of  226.8  million 
gallons  per  day  (MGD)  for  the  month  of  July. 

2.  Sunol  Valley  Filtration  Plant  treated  85. 4. MGD. 
San  Andreas  Filtration  Plant  treated  52.2  MGD. 

3.  Consumption  (MGD  average): 

July  1981  -     322.3)  5.4  percent  more 

July  1980-304.9) 

July  1981  -     322.3)  7.0  percent  less 

July  1976  -  345.0) 

12  months  preceding 

August  1,  1981    "    252.6)      2.8  percent  more 
August  1,  1980     -  245.6) 

4.  Storage  (million  gallons)  as  of  August  1: 


1980 


1981 


Increase 
Decrease 


%  Full 
Capacity 


Alameda  Div.   (Capacity  48,014) 


42,835 


31,670 


11,165 


66 


Peninsula  Div.   (Capacity  29,783) 
21,525  15,563 
Total  (Maximum  Capacity  77,797) 
64,360  47,233 


17,127 


5,962 


61 


52 
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Vandalism  and  Trespassing 

On  the  Peninsula  watershed  vandals  damaged  fencing  at  19  locations 
and  locks  were  stolen  from  gates  at  3  locations.     Gates  were  damaged 
at  the  north  and  east  sides  of  the  Pulgas  Temple  grounds  and  on  the 
southerly  entrance  to  the  Bunker  Hill  service  road.     Thirty-one  "No 
Trespassing  or  Loitering"  signs  were  stolen.     The  San  Andreas  launch 
was  disengaged  from  the  boathouse,  hot  wired  and  driven  around  the 
reservoir.     The  persons  responsible  were  apprehended  by  San  Mateo  County 
Sheriff's  Deputies.     A  fuse  holder  on  the  motor  control  center  to  one 
of  the  pumps  In  operation  at  the  Crystal  Springs  Pump  Station  was 
loosened  by  vandals,  shutting  down  the  pump.     No  equipment  damage  was 
sustained.     The  cost  of  vandalism  repairs  was  $^,600.     A  total  of  155  . 
trespassers  were  evicted  during  the  month. 

On  the  Alameda  watershed  fencing  was  cut  by  vandals  at  numerous 
locations  along  Yiarsh,  Geary  and  Calaveras  Roads.     The  wire  gate  at 
the  end  of  Sheridan  Road  v;as  badly  damaged.     Several  "No  Trespassing" 
signs  were  destroyed  along  Calaveras  Road.     Vandals  tore  the  screens 
loose  from  around  the  spillway  entrance  at  Niles  Reservoir.     The  driver 
of  a  speeding  vehicle  lost  control  of  his  car  and  tore  down  100  feet  of 
barbwire  fence  and  ten  pickets  along  Vallecitos  Highway.     Repair  of 
vandalism  damage  amounted  to  $3,200.     A  total  of  190  trespassers  were 
evicted  during  the  month. 

In  San  Francisco  vandals  damaged  the  screens  and  louvers  at  Sutro 
Reservoir  on  three  occasions  and  the  louvers  at  College  Hill  Reservoir 
were  vandalized.     The  padlock  securing  the  gate  at  College  Hill  Reservoir 
was  cut  off.     Some  of  the  wires  from  the  panel  board  of  the  TV  scanner 
located  at  the  Corporation  Yard  were  pulled  out.     The  security  wire  on 
top  of  the  fence  at  Laguna  Honda  Reservoir  was  removed  by  vandals  and 
graffltti  had  to  be  painted  out  at  University  Mound  Reservoir.     Cost  of 
vandalism  repairs  was  $1,550. 

Net  Paying  Sales 

July  31  '  Year 

1981  To  Date 

Actual  $4,300,165  $4,300,165 

Estimated  3,836,675  3,836,675 

Increase/Decrease  463,490  463,490 

Increase/Decrease  {%)  12.08  12.08 

Leases  and  Permits 

By  the  terms  of  their  leases  the  following  three  enterprises  pay 
In  July  all  royalties  or  percentage  of  revenue  through  June. 

Santa  Clara  Sand  and  Gravel  $14,97  3.33 

Sunol  Golf  Course  l4, 306.72 

Crystal  Springs  Golf  Course  13,713.74 


IP 
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Continuing  Programs 

Vehicle  Inspections 

Routine  10,000-mile  inspections  v/ere  conducted  on  19  vehicles. 

Vehicle  Accidents 

During  the  month  of  July  there  were  7  accidents,  4  of  which 
possibly  were  avoidable. 

Industrial  Accidents 

There  were  3  lost-time  injuries  in  July.     There  is  a  total  of 
3^  for  the  calendar  year. 

Service  Renewals 

July  Fiscal  Year 

1981  1981-82 

Replacement  of  old,  corroded, 

or  undersize  piping                             135  135 


Meter  Repairs 


July  Fiscal  Year 

1981  1981-82 


CDD  -  all  sizes  113  113 

Peninsula  (inspected  and 

repaired  as  needed)  13  13 

Flushing 

Flushing  was  conducted  in  the  Stanford  Heights  Reservoir  zone  in 
the  area  bounded  by  15th  Avenue  to  19th  Avenue,  Santiago  to  Noriega, 
17th  Avenue  to  7th  Avenue,  Kirkham  to  Noriega,  Parnassus  to  Hernandez, 
7th  Avenue-Laguna  Honda  Blvd.  to  4th  Avenue,  Clarendon  Avenue-4th  Avenue 
to  Corbin  and  Carl  to  Corbett  Avenue. 

July  Fiscal  Year 

1981  1981-82 

Mains  (all  sizes),  lineal  feet        79,300  79,300 
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MINUTES 
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Call  to  Order:     7:34  PcMo 

Present:     President  John  M.  Sanger,  Vice  President  H,  Welton  Flynn, 
Commissioner  Nancy  Co  Lenvin. 

Commissioner  Thomas  Hsieh  arrived  at  7:37  PoM. 
Absent:     Commissioner  Peter  McCrea 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary 
of  the  Public  Utilities  Commission, 


RESOLUTION 
NO, 


On  motion  of  Hsieh,  seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

81-0300    M    Authorizing  implementation  of  Municipal  Railway  Phase 
2  route  changes — discontinuing  certain  transit 
lines,  restructuring  of  temporary  routings, 
reducing  service  levels  and  establishing  service 
and  service  levels  on  various  lines. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


Copies  of  the  above  resolution  are  on  file 
in  the  office  of  the  Secretary  of  the  Public 
Utilities  Commission. 


************* 

Resolution  No.  0300 — Authorizing  implementation  of  Municipal 
Railway  Phase  2  route  changes. 

Mr.  Jaimie  Levin,  Director  of  Public  Information,  PUC,  gave  a 
slide  presentation  describing  the  transit  improvements 
recommended  for  implementation  in  Phase  2  of  the  Municipal 
Railway  5-Year  Plan. 

Mr.  Peter  Straus,  Director  of  Planning,  Municipal  Railway, 
presented  the  staff's  recommended  modifications  to  the  original 
Phase  2  route  structure  as  a  result  of  previous  public  meetings 
on  the  plan. 

Public  testimony: 

Mr.  Michael  Landworth  spoke  in  opposition  to  the  48  line  on  the 
grounds  that  it  would  amass  crosstown  students  to  sporting 
events  at  Lincoln  and  St.   Ignatius  High  Schools,  thus  bringing 
a  potentially  disruptive  element  into  the  neighborhood.  He 
supported  retention  of  lines  #66  and  #72, 


81-128 


Mr.  Robert  Callwell,  representing  Friends  of  Noe  Valley, 
supported  the  Phase  2  changes  in  general,  and  specifically  the 
#48  "Bay  to  Breakers"  line.     The  #48  line  would  operate  on 
24th  Street  and  provide  access  to  the  BART  station,  Potrero 
Hill,  the  22nd  Street  Southern  Pacific  stop,  and  would  be  a 
good  replacement  for  the  #10  line  for  trips  to  the  western 
part  of  the  City. 

Mr.  Arthur  Cecchin,  representing  St.  Ignatius  High  School, 
supported  lines  #29  and  #48  for  better  student  access  to  the 
school  and  for  enabling  students  to  participate  in  the 
school's  community  service  program. 

Ms.  Mary  Hogileyan,  a  member  of  the  Sunset-West  Portal  Council, 
opposed  the  #48  line  and  supported  retention  of  the  #66  line. 

Mr.  Robert  Lagomarsino  opposed  the  #48  line  as  duplicate 
service  that  would  not  be  used  by  the  residents  of  the  area. 

Ms.  Mavis  Nathan  opposed  the  #48  line  and  suggested  funds  for 
the  line  could  be  spent  improving  lines  #72  and  #66, 

Mr.  Jim  Firth  stated  that  he  collected  588  signatures  on  a 
petition  supporting  the  #35  line  on  Potrero  Hill.  President 
Sanger  said  that  a  meeting  would  be  scheduled  in  September 
to  discuss  bus  service  on  Potrero  Hill. 

Ms.  Marsha  Holm,  President  of  the  Greater  West  Portal 
Neighborhood  Association,  commented  on  the  number  of  bus  lines 
stopping  at  Ulloa  and  West  Portal  Avenue.     She  suggested 
terminating  the  #17  line  at  Sloat  Boulevard  and  eliminating 
the  #48  line. 

Ms.  Jenna  Carpenter  spoke  in  opposition  to  the  proposed 
changes  in  the  Sunset  District,  especially  lines  #48  and  #66. 

Ms.  Edna  Steele,  2106  41st  Avenue,  at  Quintara,  spoke  in 
favor  of  the  #4  8  bus  operating  on  Quintara  Street. 

Mr.  John  Loosli  stated  that  the  #66  should  continue  as  it  is, 
but  the  #48  isn't  needed. 

Mr.  Larry  J.  Riordan  said  that  the  #66  is  needed  to  serve  U.C. 
Hospital. 

Mr.  Jeff  Bayer,  representing  Gilco  Construction  Company  which 
is  building  homes  at  16th  Avenue  and  Noriega  Street,  said  that 
the  City  made  a  commitment  several  years  ago  to  provide  bus 
service  to  the  area  (via  the  #66  line) . 

Ms,  Marge  Whitney  spoke  in  opposition  to  line  #48  and  changes 
to  the  #66  line. 

Mr.  Rolland  E.  Louden,  President,  Golden  Gate  Heights 
Neighborhood  Association,  spoke  against  the  elimination  of 
the  #66  as  a  downtown  route,  requiring  residents  to  transfer. 

Mr.  Richard  Felciano,  1326  Masonic  Avenue,  requested  that  the 
#66  be  rerouted  off  Masonic  Avenue  and  outside  congested 
residential  areas. 
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Ms.  Barbara  Kaufman,  1327  Masonic  Avenue,  stated  that  a  petition 
was  signed  by  many  residents  opposed  to  the  #66  bus  operating 
on  Masonic  Avenue. 

Mr.  David  Hettick  said  that  the  real  problem  is  there's  not 
enough  public  transit.     More  money  is  needed  to  retain  lines . 
#66  and  #72. 

Mr.  Donald  Kenney  said  that  the  #66  line  is  faster  than  the 
L-Line,  34  minutes  versus  48  minutes  from  his  home  to  downtown, 

MSo  Darolyn  Gin  spoke  in  favor  of  retaining  the  #66  bus. 

MSo  Hilary  White,  a  #66  rider,  said  that  it's  more  important 
for  people  to  go  to  work  than  to  go  to  the  beach. 

MSo  Janet  Wilson  spoke  in  favor  of  retaining  the  #66  bus.  She 
said  many  people  won't  take  the  Muni  Metro  to  downtown, 

Mr.  Larry  T.  Nelson  said  that  he  uses  the  #72  bus  to  go  downtown 
and  doesn't  want  to  have  to  transfer. 

MSo  Lillian  Singer  spoke  in  favor  of  the  #72  line  and  said  that 
large  buses  are  not  needed  but  the  neighborhood  needs  little 
buses. 

Ms.  Jackie  Hogan  said  that  many  people  have  transferred  from 
the  #16X  to  the  #71  and  #72  lines.     She  asked  if  service  is 
cut  during  the  day  would  there  be  more  service  during  the 
commute  time, 

Mr.  Barry  Pearl  opposed  elimination  of  the  #72  to  downtown 
and  reduced  weekend  service. 

Mr,  Chuck  Arnold  spoke  in  support  of  the  grid  system  and  the 
5-Year  Plan.     He  suggested  starting  an  empty  car  at  9th  Avenue 
and  Judah  Street  to  pick  up  passengers  transferring  there, 

Ms,  Barbara  Klitzke  requested  that  the  #72  line  be  retained. 

Ms,  Rebecca  L,  Elbinger  said  that  she  uses  the  #72  for  grocery 
shopping  and  to  go  to  the  library.  Golden  Gate  Park,  Stonestown 
and  to  and  from  work  at  A.  P.  Giannini  Middle  School. 

Ms.  Ruth  Call,  speaking  for  the  Sunset  Neighborhood  United, 
said  that  people  living  from  24th  Avenue  to  Sunset  Boulevard 
will  not  have  mid-day  transportation  if  the  #72  line  is 
changed. 

Ms,  Seph  Weene  spoke  in  favor  of  retaining  the  #72  bus  and  said 
that  the  #72  bus  provides  her  with  transportation  home  from 
work  at  11:00  P.M.  and  allows  her  to  wait  in  a  well-lighted 
area.     The  other  alternatives  are  not  desirable. 

Ms.  Michelle  Schulz,  representing  the  Irving  Street  Merchants 
Association,  opposed  changes  to  the  #72  line. 

Ms.  Joyce  Hall,  from  Visitacion  Valley,  supported  the  return  of 
the  #29  line  to  the  area. 

Ms.  Cynthia  Levoy  supported  the  #29  line  crossing  Golden  Gate 
Park  as  a  time  saver  that  reduces  the  need  to  transfer. 

Ms.  Angela  Fabbri  said  that  a  number  of  senior  citizens  would 
benefit  from  the  #29  bus  crossing  the  Golden  Gate  Park  via 
East  Chain  of  Lakes  Drive. 
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MSo  Anna  F.  Bray,  representing  the  St.  Mary's  Park  Improvement 
Club,  said  that  they  are  pleased  with  the  service  on  the  #10 
line* 

Mr.  Paul  Rosenberg,  representing  the  Planning  Association  for 
the  Richmond,  spoke  in  favor  of  retention  of  service  on  the 
#21  line  to  the  inner  Richmond.     He  suggested  elimination  of 
the  scenic  portion  of  the  #18  line  and  operating  the  line  to 
the  Legion  of  Honor  when  it*s  open. 

Mr.  Gary  G.  Kardos  opposed  the  operation  of  the  #18  line  on 
El  Camino  Del  Mar. 

Mr.  Richard  Rappaport  opposed  the  operation  of  the  #18  line 
on  El  Camino  Del  Mar. 

Mr.  David  Campbell,  President  of  the  Crestlake  Property 
Owners  Association,  said  that  many  residents  of  the  area  use 
the  #18  line,  but  the  #10  is  lightly  used. 

Mr.  Michael  Davis  objected  to  the  changes  on  the  #28  line  and 
said  that  connections  to  lines  #14,  #15,  #30X,  #36,  #43,  #81 
and  the  K  will  be  eliminated. 

Mr.  Michael  W.  Butler,  representing  the  John  Muir  Apartment 
Complex  and  Lake  Merced  Hills,  supported  lines  #70  and  #18, 
as  recommended  by  Muni  staff. 

Mr.  Peter  Ehrlich  stated  that  the  recommended  headway  on  lines 
#2,  #3  and  #4  is  too  long,  especially  in  the  base  period. 

Mr.  Lawrence  Marcelino  expressed  concern  about  the  long  distance 
on  the  #28  line  and  its  operation  on  Park  Presidio  Drive. 

Ms.  Faye  Ashton  opposed  the  changes  on  the  #28  line. 

Mr.  Howard  Strassner  suggested  terminating  the  #48  line  at 
West  Portal  Station. 

Mr.  Jerry  Schween  said  that  the  #2  line  will  not  have  sufficient 
service.    The  #28  line  will  provide  good  service  to  BART, 
however,  something  should  be  done  about  San  Franciscans  who 
live  closer  to  the  Daly  City  BART  Station  having  to  pay  a 
higher  fare. 

Mr.  Paul  Ilg  suggested  that  the  #18  line  only  service  the 
Legion  of  Honor  when  it  is  open. 

Ms.  Marguerite  Warren  questioned  the  cost  of  Phase  1  and  the 
proposed  Phase  2  route  changes.     President  Sanger  replied 
that  changes  are  structured  within  the  constraint  of  the 
existing  service  cost. 

Mr.  Jim  Angel  expressed  concern  about  "putting  all  of  the  eggs 
in  the  same  basket"  because  when  one  Metro  car  breaks  down 
it  affects  the  whole  system. 

Mr.  Paul  F.  Newton,  representing  the  McLaren  Heights  Association, 
endorsed  the  proposed  #29  line. 
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Paul  K.  Wang  said  that  Golden  Gate  Heights'  residents  will 
have  a  hard  time  getting  downtown  to  work  without  the  #66 
bus  line. 

Mr.  John  Bardis  expressed  concern  about  the  expected  patronage, 
costs  and  net  revenues  from  the  proposed  routes. 

Mr.  Dan  Carroll  said  that  the  idea  of  having  the  #66  line  stop 
at  9th  Avenue  isn't  a  bad  idea  if  all  of  the  Muni  Metro 
problems  are  solved,  but  until  that  happens  the  66  bus  should 
be  retained.    He  suggested  express  service  north  on  the  #28 
line. 

Mr.  Ian  McLean  opposed  the  cut  in  service  on  the  #21  line  in 
the  inner  Richmond. 

Mr.  Doug  Nadeau,  representing  the  Golden  Gate  National  Recreation 
Area,  supported  lines  #28,  #29  and  #18  which  will  serve  the 
GGNRA.    However,  an  alternative  being  considered  by  the  Transit 
Planning  staff  would  completely  eliminate  public  transit 
access  to  China  Beach  (James  D.  Phelan  Beach)  which  is  used 
by  80,000  visitors  a  year. 

Mr.  Ron  Kilcoyne  supported  the  Phase  2  Plan  in  concept. 

Mr.  Maurice  Klebolt,  President  of  Citizens  Advisory  Panel  to  the 
Board  of  Supervisors,  suggested  that  the  #66  and  #72  continue 
to  operate  to  downtown  until  Muni  Metro  is  able  to  deliver 
with  additional  capacity  and  equipment. 

Mr.  Joseph  Freedman  said  that  lines  #66,  #71  and  #72  should  be 
continued.    The  traffic  problem  in  Golden  Gate  Park  should  be 
resolved.    Revenue  estimates  should  be  available  either  by 
sector  or  by  line. 

Mrs.  Chun       Ellis  said  that  residents  of  her  block, 
'(around    Sixteenth  Avenue),    are  100%  against  the  #48  line. 

Mr.  Edward  Baker,  representing  the  Sunset-West  Portal  Council, 
stated  that  over  2,000  signatures  have  been  collected  on 
petitions  to  retain  the  #66  bus,  and  against  #48  line.  He 
questioned  the  benefit  of  these  changes  to  the  residents. 

Ms.  Helen  Naish  spoke  in  favor  of  the  #66  bus  and  against 
the  #48  line. 

Mrs.  Sylvia  Howarth  said  that  the  #66  bus  is  responsible  for 
cracks  in  her  home;  and  the  proposed  #48  will  cause  more 
cracks. 

Ms.  Vivian  Goodwin  spoke  in  favor  of  retaining  the  #72  line. 
She  said  15,000  outer  Sunset  residents  are  being  pushed  aside 
for  800  students  and  2,000  people  at  Lake  Merced. 

Ms.  Tanya  Light  said  that  Sunset  residents  are  being  asked  to 
sacrifice  their  transportation  for  people  in  other  areas  of 
the  City.    Many  residents  work  during  hours  other  than  9:00  A.M. 
to  5s00  P.M.     She  supported  the  #72  line. 

End  of  public  testimony. 
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Mr.  Sklar  said  that  based  upon  the  testimony  received,  he 
recommends  that  the  #18  line  terminate  at  the  Legion  of 
Honor  and  that  the  #29  line  continue  through  the  Presidio  to 
Letter man  Hospital. 

President  Sanger  suggested  approval  of  two  alternatives  for 
the  #29  line  through  Golden  Gate  Park- — one  using  East  Chain  of 
Lakes  Drive  and  the  other  using  Crossover  Drive. 

Commissioner  Hsieh  moved  to  approve  the  Phase  2  route  changes 
with  the  aforementioned  modifications  to  lines  #18  and  #19, 
and  with  the  addition  of  the  abandonment  of  lines  #16X  Noriega 
Express  and  #71  Noriega,  and  the  deletion  of  all  east/west 
lines  in  the  Sunset  District  until  staff  has  presented  a 
restructuring  of  service,  within  the  financial  constraints. 

Commissioner  Lenvin  seconded  the  motion,  which  was  unanimously 
adopted . 


THEREUPON  THE  MEETING  WAS  ADJOURNED:       11:57  P.M. 


Romaine  A.  Smith 
Secretary 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NoS  j  "'"^^V^  i.^O 
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WHEREAS,  This  Commission,  after  due  consideration  and  extensive  public 
involvement,  has  adopted  a  Service  Design  Plan  for  the  Municipal  Railway; 
and 

WHEREAS,  This  plan  has  been  developed  by  staff  on  the  basis  of  staff 
analysis,  and  in  response  to  public  comments  from  various  community  meetings, 
including  nine  recent  special  meetings  held  on  these  proposals;  and 

WHEREAS,  The  Municipal  Railway  has  implemented  Phase  1  of  this  plan, 
and  this  Commission  intends  to  implement  the  remainder  of  the  plan  in  a 
phased  manner;  and  ik-hour-oni y  motor  ccach 

WHEREAS,  The  Municipal  Railway  has  identified  a  Phase  2  grouping  of 
route  changes  designed  so  the  full  benefits  of  public  transportation  in 
San  Francisco  may  be  realized;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  directs  the  Municipal  Railway  lo, 
to  schedule  implementation  of  Phase  2  of  the  Municipal  Railway  Service 
Design  Plan  on  or  about  30  December  1981,  consistent  with  sound  management 
practice  and  economic  constraints;  and,  be  it  further 

RESOLVED,  That  this  Commission,  in  order  to  implement  Phase  2  of  the 
plan,  hereby  authorizes  the  discontinuance  of  Municipal  Railway  Lines 

I-  CALIFORNIA,  16X-N0RIEGA  EXPRESS,  17X-PARKMERCED  EXPRESS,  18-46TH  AVENUE, 
21-HAYES,  24-DISVISADERO,  28-19TH  AVENUE,  28X-BALLPARK  EXPRESS,  36-TERESITA, 
40-COMMUTER,  55-SACRAMENTO ,  66-QUINTARA,  70-LAKE  MERCED,  71-NORIEGA, 
72-SUNSET,  and  81-BACON;  and,  be  it  further  .-j, 

RESOLVED,  That  this  Commission  hereby  authorizes  the  restructuring 
of  the  temporary  routings  of  Municipal  Railway  lines  4-SUTTER,  10-MONTEREY, 

II-  HOFFMAN,  17-PARKMERCED,  35-EUREKA,  44-0 ' SHAUGHNESSY ,  54-WILLIAMS,  and 
56-RUTLAND;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the  reduction  of 
service  levels,  as  specified  in  Appendix  A,  on  lines  2-CLEMENT  and 
3-JACKSON;  and  be  it  further 

RESOLVED,  That  this  Commission,  in  order  to  implement  Phase  2  of  the 
Service  Design  Plan,  hereby  authorizes  the  Municipal  Railway  to  establish 
service  on  the  following  lines  at  service  levels  as  specified  in  Appendix 
A: 

1-CALIFORNIA:    (Temporary  routing)    Trolley  coach  service  from  33rd 
and  Geary  via  33rd,  Clement,  32nd,  California,  Steiner,  Sacramento,  Gough, 
Clay,  Drumm  to  Sacramento;  return  via  Sacramento,  Steiner,  California,  32nd, 
Geary  to  33rd; 

4-SUTTER :    (Temporary  routing)    Weekday,  daytime  trolley  coach  service 
from  6th  and  Clement  via  6th,  California,  Presidio,  Sutter,  Laguna,  Post, 
Kearny,  Bush,  Sansome  to  Sutter;  return  via  Sutter,  Presidio,  California, 
8th,  Clement  to  6th; 
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10-  MONTEREY :    Motor  coach  service  from  Great  Highway  and  Sloat  via 

Sloat,  St.  Francis  Blvd.,  Santa  Clara,  Monterey,  Diamond,  Bosworth,  Mission, 

Cresent,  Alemany,  Industrial,  Barneveld  to  Dorman;  return  via  Barneveld, 

Oakdale,  Bayshore,  Alemany,  Cresent,  Mission,  Bosworth,  Diamond,  Monterey, 

Santa  Clara,  St.  Francis  Blvd.,  Sloat  to  Great  Highway;  „  -^^^ 

■>  r>  "t  n  tQ 

11-  HOFFMAN :     (Temporary  routing)    Weekday,  peak-hour-only  motor  coach 
service;  morning  peak  hour  service  from  Grand  View  and  Clipper  via  Grand 
View,  21st,  Douglass,  24th,  Dolores,  22nd,  Mission,  to  Ferries  terminal; 
evening  peak  hour  service  from  Ferries  via  Mission,  Otis,  Mission,  22nd, 
Dolores,  24th,  Hoffman,  22nd,  Grand  View  to  Clipper;  - 

17-  PARKMERCED :    Motor  coach  service  from  Arballo  and  Acevedo  via  Arballo, 
Garces,  Gonzalez,  Font,  loop  at  Chumasero,  Font,  Cambon,  Cardenas,  Crespi, 
19th  Avenue,  Holloway,  Junipero  Serra,  Winston,  20th  Avenue,  Eucalyptus, 
Junipero  Serra,  West  Portal  to  West  Portal  Station;  return  from  West  Portal 
Station  via  West  Portal,  Junipero  Serra,  Eucalyptus,  20th  Avenue,  Winston, 
Junipero  Serra,  Holloway,  19th,  Crespi,  Cardenas,  Cambon,  Font,  loop  at 
Chumasero,  Font,  Juan  Bautista,  Font,  Arballo  to  Acevedo; 

17X-PARKMERCED  EXPRESS:     (Temporary  routing)    Weekday  peak-hour  motor 
coach  service,  morning  peak-hour  service  operates  from  Arballo  and  Pinto 
via  Arballo,  Pinto,  Tapia,  Font,  Juan  Bautista,  Font,  Chumasero,  Brotherhood, 
Alemany,  1-280,  6th  Street  off  ramp,  6th  Street,  Bryant,  3rd,  Market  to  2nd; 
evening  peak  hour  service  from  2nd  and  Market  via  2nd,  Harrison,  7th  Street 
on  ramp,  US-101,  1-280,  San  Jose  Avenue,  Sagamore,  Brotherhood,  Chumasero, 
Font,  Juan  Bautista,  Font,  Arballo  to  Pinto;  midday  service  operates  both 
directions;  express  area  between  Chumasero  and  Brotherhood  and  6th  and  Bryant 
(Inbound)  or  6th  and  Harrison  (Outbound); 

18-  46TH  AVENUE:    Motor  coach  service  from  19th  Avenue  and  Buckingham 
via  Buckingham,  20th,  Winston,  Lake  Merced,  John  Muir  Drive,  Skyline,  Sloat, 
46th,  Lincoln  Way,  Great  Highway,  Fulton,  La  Playa,  Balboa,  Great  Highway, 
Point  Lobos,  Geary,  33rd,  Clement,  Legion-of -Honor  Drive  to 
Legion-of-Honor;  return  from  Legion-of-Honor  via  Legi on-of-Honor  Drive, 
Clement,  33rd  Avenue,  Geary,  Point  Lobos,  Great  Highway,  Balboa,  La  Playa, 
Fulton,  Great  Highway,  Lincoln,  46th,  Vicente,  47th,  Sloat,  Skyline,  Zoo 
Road,  Skyline,  John  Muir  Drive,  Lake  Merced,  Winston,  19th  to  Buckingham; 

,2idlAYESj  Trolley  coach  service  from  8th  and  Cabrillo  via  8th,  Fulton, 
Stanyan,  Hayes,  Laguna,  Grove,  Polk,  Market  to  Ferries  terminal;  return  from 
Ferries  terminal  via  Market,  Hayes,  Stanyan,  Fulton,  6th,  Cabrillo  to  8th; 

24-DIVISADERO :    (Temporary  routing)    Motor  coach  service  from  Jackson 
and  Fillmore  via  Jackson,  Divisadero,  Castro,  26th,  Church,  29th,  Mission, 
Cortland,  Bayshore,  Industrial,  Palou,  Mendell,  Oakdale,  Third  to  Palou; 
return  from  Third  and  Palou  via  Palou,  Industrial,  Bayshore,  Cortland, 
Mission,  29th,  Church,  26th,  Castro,  Divisadero,  Jackson,  Fillmore,  Pacific, 
Webster  to  Jackson; 
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Mninv^  roach  '<ierv1ce  from  U.S.  Public  HeaU*.  ^^oh""^-^'^ 

v/i^     28-  19TH  AVENUE :    Motor  coach  service  from  Fort  Mason  via  Beach,  Laguna, 
Lombard,  Richardson,  Doyle  Drive,  US  101,  Toll  Plaza  Parking  lot,  Toll  Plaza 
Tunnel,  Merchant  Road,  US  101,  Park  Presidio  Blvd.,  Park  Presidio  By-Pass, 
Crossover  Drive,  19th  Avenue,  Junipero  Serra,  John  Daly  Blvd.,  U-turn  at 
De  Long,  John  Daly,  BART  Drive  to  De  Long;  return  via  De  Long,  John  Daly, 
Junipero  Serra,  19th  Avenue,  Crossover  Drive,  Park  Presidio  By-Pass,  Park 
Presidio  Blvd.,  US  101,  Toll  Plaza  Parking  lot.  Toll  Plaza  Tunnel,  Merchant 
Road,  US  101,  Doyle  Drive,  Richardson,  Lombard,  Laguna,  Bay,  Buchanan  into 
Fort  Mason:  t(eva,  -.^u.^  ...o^w, 

28X-BALLPARK  EXPRESS:    Motor  coach  service  operated  peak  direction 
only  on  game  days  at  Candlestick  Park  from  California  and  Park  Presidio 
via  Park  Presidio,  Park  Presidio  By-Pass,  Crossover  Drive,  19th  Avenue, 
Ocean,  Geneva,  Bayshore,  Jamestown  into  Stadium;  return  Jamestown,  Bayshore, 
Geneva,  Ocean,  19th,  Crossover  Drive,  Park  Presidio  By-Pass,  Park  Presidio 
to  California;  passenger  stops  at  California,  Geary,  Balboa,  Fulton,  Lincoln, 
Judah,  Noriega,  Quintara,  Taravel ,  Sloat,  Balboa  Park  Station  and  Stadium; 

29-SUNSET :     (Temporary  routing)    Motor  coach  service  from  Letterman 
Drive  via  Lombard,  Presidio,  Funston,  Lincoln,  Halleck,  Mason,  Crissy  Field, 
McDowell,  Lincoln,  Toll  Plaza  Parking  lot.  Toll  Plaza  Tunnel,  Merchant, 
Lincoln  Blvd.,  Bowley,  Lincoln  Blvd.,  El  Camino  del  Mar,  25th,  Fulton, 
Chain-of-Lakes  Drive,  Lincoln,  37th,  Sunset,  Lake  Merced  Blvd.,  Winston, 
19th,  Crespi,  loop  at  Cardenas,  Crespi,  19th,  Holloway,  Beverly,  Garfield, 
Grafton,  Plymouth,  Ocean,  Geneva,  Mission,  Persia,  Mansell,  San  Bruno,  Paul, 
Keith  to  Fitzgerald;  return  via  Fitzgerald,  Griffith,  Oilman,  Paul,  San 
Bruno,  Mansell,  Persia,  Mission,  Geneva,  Ocean,  Plymouth,  Grafton,  Garfield, 
Junipero  Serra,  Holloway,  19th,  Winston,  Lake  Merced  Blvd.,  Sunset,  36th, 
Lincoln,  Chain-of-Lakes  Drive,  Fulton,  25th,  El  Camino  del  Mar,  Lincoln 
Blvd.,  Merchant  Road,  Toll  Plaza  Tunnel,  Toll  Plaza  Parking  lot,  Lincoln 
Blvd.,  McDowell,  Crissy  Field,  Mason,  Halleck,  West  Halleck,  Lincoln  Blvd., 
Funston,  Presidio  to  Letterman;  extension  operated  to  Candlestick  Park  on 
game  days  from  Fitzgerald  and  Keith  via  Fitzgerald,  Griffith,  Oilman,  Giants 
Drive  to  Stadium,  return  via  Giants  Drive,  Oilman,  3rd  Street  thence  via 
regular  route; 

35-  EUREKA:  (Temporary  routing)  Motor  coach  service  from  Market  and 
Castro  via  Castro,  20th,  Eureka,  23rd,  Diamond,  28th,  Noe,  25th,  Diamond, 
23rd,  Eureka,  Market  to  Castro; 

36-  TERESITA:    Motor  coach  service  from  Forest  Hill  Station  via  Laguna 
Honda,  Woodside,  Portola,  Fowler,  Teresita,  Foerester,  Monterey,  Gennessee, 
Judson,  Phelan,  Geneva  to  San  Jose;  return  via  Geneva,  San  Jose,  Ocean, 
Phelan,  Judson,  Foerester,  Teresita,  Portola,  Woodside,  Laguna  Honda, 
Clarendon,  Panorama,  Marview,  Skyview,  Cityview,  Panorama,  Olympia, 
Clarendon,  Laguna  Honda  to  Forest  Hill  Station; 

43-MASONIC :    Motor  coach  service  extended  from  Geneva  and  Mission  via 
Geneva,  Naples,  Curtis,  Prague,  Cordova,  Chicago,  South  Hill,  Munich,  Geneva 
to  Prague;  return  via  Prague,  South  Hill,  Chicago,  Cordova,  Munich,  Naples, 
Geneva  thence  via  regular  route  to  the  Marina; 
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44-Q'$HAUGHNE$$Y:    Motor  coach  service  from  U.S.  Public  Health  Hospital 
via  15th,  California,  6th  Avenue,  Kennedy  Drive  thence  via  present  regular 
route;  return  via  present  regular  route  to  Kennedy  and  Concourse,  thence 
via  Kennedy,  6th,  California,  14th  to  U.S.  Public  Health  Hospital;  evening 
and  weekend  route  from  8th  and  California  only  via  8th,  Clement,  6th  thence 
via  regular  route;  return  via  6th,  California  to  8th  Avenue; 

54-FELTON:    Motor  coach  service  from  Daly  City  BART  Station  via  BART 
Drive,  John  Daly  Blvd.,  Junipero  Serra,  Alemany,  Sagamore,  Plymouth,  Grafton, 
Mount  Vernon,  Louisburg,  Geneva,  San  Jose,  Ocean,  Persia,  Athens,  Avalon, 
Felton,  University,  Woolsey,  Holyoke,  Bacon,  Phelps,  Vesta,  Thornton, 
Bridgeview,  Topeka,  Thornton,  Reddy,  Williams,  Van  Dyke,  Ingalls,  Revere, 
3rd  to  Mendel  1;  return  from  3rd  and  Mendel  1  via  3rd,  Newhall,  Hudson, 
Ingalls,  Northridge,  Jerrold,  Earl,  Kirkwood,  Kiska,  Ingalls,  La  Salle, 
Cashmere,  Hudson,  3rd,  Revere,  Ingalls,  Van  Dyke,  Williams,  Reddy,  Thornton, 
Topeka,  Bridgeview,  Thornton,  Vesta,  Phelps,  Bacon,  Holyoke,  Woolsey, 
University,  Felton,  Moscow,  Persia,  Ocean,  San  Jose,  Geneva,  Howth,  Mount 
Vernon,  Grafton,  Plymouth,  Sagamore,  Alemany,  St.  Charles,  BART  Drive  to 
Daly  City  BART  Station; 

56-RUTLAND :    Motor  coach  service  from  Executive  Park  via  Thomas  Mellon 
Circle,  Alanna,  Executive  Park  Drive,  Blanken,  Bayshore,  Sunnydale,  Rutland, 
Tioga,  Delta,  Wilde,  San  Bruno  to  Mansell;  return  via  Mansell,  Girard,  Olmstead, 
San  Bruno,  Wilde,  Delta,  Tioga,  Rutland,  Sunnydale,  Bayshore,  Blanken,  Executive 
Park  Drive,  Alanna  to  Thomas  Mellon  Circle; 

70-LAKE  MERCED:     (Temporary  routing)    Weekday,  peak-hour-only  motor 
coach  service;  morning  peak-hour  service  from  Skyline  and  John  Muir  via 
John  Muir,  Lake  Merced,  Brotherhood,  Junipero  Serra,  John  Daly  Blvd.,  U- 
turn  at  De  Long,  John  Daly  to  Daly  City  BART  Station;  evening  peak-hour 
service  from  Daly  City  BART  Station  via  John  Daly,  Junipero  Serra,  Brotherhood, 
Lake  Merced,  John  Muir  Drive  to  Skyline; 

81X-CALTRAIN  EXPRESS:    Weekday  peak-hour-only  trolley  coach  service; 
morning  peak  hour  service  from  4th  and  Townsend  via  Townsend,  3rd,  Mission, 
Beale  to  Howard;  evening  peak-hour-service  from  3rd  and  Mission  via  Mission, 
Beale,  Howard,  4th  to  Townsend;  no  passenger  stops  between  4th  and  Townsend 
and  3rd  and  Mission  inbound,  no  passenger  stops  between  Howard  and  Beale 
and  4th  and  Townsend  outbound; 

and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Municipal  Railway 
to  operate  line  29-SUNSET  from  Sunset  Blvd.  via  Lincoln  Way,  Crossover  Drive 
to  25th  Avenue  if  City  policy  prohibits  Municipal  Railway  motor  coaches 
from  operating  on  Chai n-of-Lakes  Drive;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  directs  the  staff  of  the  Municipal 
Railway  to  study  and  recommend  new  east-west  transit  lines  in  the  Sunset 
District;  and,  be  it  further 
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RESOLVED,  That  this  Commission  will  hold  a  special  meeting  on  August 
24,  1981  to  review  these  staff  recommendations  and  to  adopt  new  east-west 
transit  lines  in  the  Sunset  District;  and  be  it  further 

RESOLVED,  That  this  Commission  respectfully  requests  the  Board  of 
Supervisors,  in  accordance  with  Section  3.595  of  the  City  Charter,  not  to 
disapprove  the  aforementioned  reductions  and  discontinuances  of  service 
in  order  to  permit  implementation  of  Phase  2  of  the  Municipal  Railway  Service 
Design  plan. 
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I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  AUGUST      1  0  1980' 


Secretary  and  Assistant  General  Manager 
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SUMMARY  OF  EXISTING  AND  PROPOSED  LEVELS  OF  SERVICE 
(Average  Frequency  of  Service) 
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PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,  City  Hall 

2:00  P.M. 
August  11,  1981 

COMI^lIS  SIGNERS 
John  M,  Sanger,  President 
H.  Welton  Flynn,  Vice  President 
Peter  McCrea 
Nancy  C.  Lenvin 
Thomas  Hsieh 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Engineering  and  Construction 
Management 


Water  Department 


Administration 


Municipal  Railway 


Financial  Management 


Information  Systems 


Performance  Monitoring 


Energy  Conservation 


Richard  Sklar 


GENERAL  MANAGER 


Romaine  A.  Smith 


SECRETARY 


81-134 


Call  to  Order:     2; 10  P.M. 

Present:     President  John  M.  Sanger,  Vice  President  H.  llelton  Fly 
Commissioners  Nancy  C,  Lenvin,  Thomas  Hsieh 

Absent:      Commissioner  Peter  McCrea 

The  Minutes  of  the  Regular  Meeting  of  July  28,  1981  were 
approved. 


INTROPUCTjON  OF  NEW  BUSINESS  BY  COI^MISSIONERS 

President  Sanger  announced  the  actions  taken  in  Executive 
Session  adopting: 

Resolution  No.  81-0298,  approving  stipulated  judgment 
as  recommended  by  the  City  Attorney,  Hetch  Hetchy  staff 
and  private  attorneys  engaged  to  assist  in  the  litigation 
between  City  and  County  of  San  Francisco  and  United 
Airlines,  American  Airlines,  and  Trans  World  Airlines, 
and  requesting  the  Board  of  Supervisors  to  adopt  an 
ordinance  approving  said  stipulated  judgment. 

Resolution  No,  81-0299,   approving  rates  for  other 
airlines  currently  purchasing  power  furnished 
by' Hetch  Hetchy  Water  and  Power  and  requesting  the 
concurrence  of  the  Board  of  Supervisors o 


it*itit***-k*-k***ie*  ****** 


A  tape  of  the  meeting  is  on  file  in  the  Office  of  the  Secretary 
of  the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of    Hsieh    seconded  by  Flynn,  the 
following  resolution  was  adopted: 

81-0301    E    Approving  the  plans  and  specifications  and 
authorizing  advertisement  for  bids  under 
Contract  MR-780,  Presidio  Division,  Mezzanine 
for  Storeroom,  estimated  to  cost  $18,000. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


On  motion  of  Hsieh,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

81-0302    E    Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid 
Call  under  Water  Department  Contract  No.  1806, 
8-Inch  Ductile  Iron  Main  Installation  in 
Commercial  Street,  between  Kearny  and  Sansome 
Streets,  at  an  estimated  cost  of  $130,000. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


81-135 


On  motion  of  Hsieh,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

81-0303    E    Awarding  Hetch  Hetchy  Contract  No.  610,  Moccasin 
Powerhouse  Penthouse  and  Early  Intake  Camphouse, 
in  the  amount  of  $23,890,  to  the  second  low 
bidder.  Sierra  Roofing,  Empire,  California,  and  re- 
jecting all  other  bidSo 


Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


On  motion  of  Hsieh,  seconded  by  Flynn,  the 
following  resolution  was  adopted s 

81-0304    E    Accepting  the  work  performed  under  Water  Department 
Contract  No.  1792,  8-Inch  Ductile  Iron  Main 
Installation  in  Union  Street  between  Battery 
Street  and  the  Embarcadero,  as  satisfactorily 
completed?  approving  Credit  Modification  of 
Contract  No.  1  in  the  amount  of  $930;  and 
authorizing  final  payment  in  the  amount  of 
$3,335  to  the  Contractor,  Lowrie  Paving  Co. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


On  motion  of  Hsieh,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

81-0305    E    Approving  compromise  settlements  totalling 
$2,269.51,  for  the  month  of  June,  1981,  and 
approving  collections  for  payment  of  damage  claims 
against  miscellaneous  debtors,  in  the  amount  of 
$7,204.56  for  the  month  of  June,  1981. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


On  motion  of  Hsieh,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

81-0306    M    Commending  Municipal  Railvjay  Operators,  Ronald 
Haren,  Sherman  VJong  and  Harry  Hartig,  for  their 
service  and  representation  in  the  1981  Bus  Roadeo. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


On  motion  of  Lenvin,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

81-0307    W    Approving    •   City  owned  land,  which  is  a  triangular 
parcel  adjacent  to  Water  Department  pipeline 
right  of  way  and  containing  -  0.46  acres,  to  be 
declared  surplus  and  requesting  the  Director  of 
Property  to  prepare  the  necessary  legislation  to 
consumate  the  sale  of  the  parcel. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


81-136 


On  motion  of  Lenvin,  seconded  by  Flynn^  the 
following  resolution  was  adopted: 

81-0308    W    Approving  sale  of  City  owned  land,  being  certain 
portions  of  the  Sunset  Supply  Pipeline  right  of 
way,  totalling  ±  0.133  acres,  and  authorizing  the 
Director  of  Property  to  prepare  the  necessary 
legislation  to  consumate  the  sale. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 

On  motion  of  Flynn,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

81-0309  EC    Authorizing  the  Bureau  of  Energy  Conservation  to 
solicit  informal  proposals  and  enter  into  an 
agreement  to  conduct  a  small  lighting  effi- 
ciency demonstration  at  the  San  Francisco 
International  Airport  at  a  cost  not  to 
exceed  $5,000. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


On  motion  of  Lenvin,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

81-0310    F    Authorizing  the  Assistant  General  Manager  of 
Finance,  Public  Utilities  Commission,  to 
apply  for,  accept  and  expend  $11,300,000  for 
transit  operating  assistance  from  half-cent 
sales  tax  revenue  under  AB-1107  for  Municipal 
Railway  operations  in  fiscal  year  1981-82 c 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


On  motion  of  Lenvin,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

81-0311    F    Authorizing  the  Assistant  General  Manager,  Finance, 
Public  Utilities  Commission,  to  apply  for, 
accept  and  expend  $5,034  million  from  Bridge  Toll 
Net  Revenue  funds,  for  fiscal  year  1980-81,  for 
payment  of  lease  agreement  to  the  San  Francisco 
Municipal  Railway  Improvement  Corporation  (SFMRIC) 
and  to  provide  local  match  funds  for  federally 
funded  capital  improvement  grants. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


On  motion  of  Flynn,  seconded  by  Hsieh,  the 
following  resolution  was  adopted: 

81-0312    F    Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  an  agreement  with  Ms.  Elizabeth  J. 
Robbin  for  the  1981-82  fiscal  year,  at  a  total 
cost  not  to  exceed  $12,000, 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


81-137 


On  motion  of  Lenvin^  seconded  by  Hsieh,  the 
following  resolution  was  adopted s 


81-0313    F    Requesting  a  supplemental  appropriation  of 

$100,000  for  the  Bureau  of  Energy  Conservation  to 
perform  energy  audits  of  the  Laguna  Honda  Hospital 
and  San  Francisco  General  Hospital,  in  order  to 
identify  energy  cost  saving  opportunities  at 
these  facilities. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


On  motion  of  Flynn,  seconded  by  Hsieh,  the 
following  resolution  was  adopted: 

81-0314    F    Requesting  the  San  Francisco  Municipal  Railway 
Improvement  Corporation  (SFMRIC)  to  release 
$153,405  to  provide  local  match  for  the  approved 
UMTA  capital  grant,  CA-03-0235,  and  $10,000,000 
to  enable  contracts  to  be  certified  expeditiously 
for  the  electrification  of  the  NOo  24-DIVISADERO 
Line. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


On  motion  of  Lenvin,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

81-0315    F    Authorizing  the  Assistant  General  Manager,  Finance, 

PUC,  for  fiscal  year  1981-82  to  apply  for,  accept  and 
expend  $4,326,350,  Bridge  Toll  Net  Revenue  Funds, 
and  such  other  revenues  as  may  be  allocated  by 
MTC  for  payment  of  SFMRIC  lease  agreements. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


On  motion  of  Hsieh,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

81-0316    F    Authorizing  the  Assistant  General  Manager,  Finance, 
PUC,  to  apply  for,  accept  and  expend  $776,000  of 
State  Transit  Assistance  (STA)  Funds  in  1981-82 
for  local  match  monies  for  federally  funded 
capital  grants. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


On  motion  of  Hsieh,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

81-0317    E    Approving  Amendment  No.  2  to  Agreement  for  profes- 
sional services  for  engineering  design  being  provided 
by  the  firm  of  Chin  &  Hensolt,  Engineers,  Inc. 
through  Phase  II  of  the  Cable  Car  Rehabilitation 
Program,  in  the  amount  of  $1,288,873. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


81-138 


On  motion  of  Flynn,  seconded  by  Lenvin,  the 
following  resolution  was  adopted? 

81-0318    E    Approving  Amendment  No.  1  to  Agreement  with  O'Brien- 
Kreitzberg  and  Associates,  Inc.  through  Phase  II 
of  the  Cable  Car  Rehabilitation  Program,  in  the 
amount  of  $411,693. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


On  motion  of  Flynn,  seconded  by  Lenvin,  the 
following  resolution  was  adopted: 

81-0319    E    Authorizing  the  Utilities  Engineering  Bureau  to 

prepare  and  circulate  a  Request  for  Proposals  for 
consultant  services  for  a  Communications  Systems 
Improvement  Study  for  the  Municipal  Railway. 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 


On  motion  of  Lenvin,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

81-0320    E    Authorizing  the  City  Attorney  to  engage  the 

services  of  the  law  firm,  Howard,  Prim,  Rice, 
Nemerovski,  Canady  and  Pollak,  to  assist  in  the 
defense  of  the  action  entitled,  "Russ  Building 
Partnership,  et  al.  Vc  CCSF" ,  Superior  Court 
No.  780-795,  challenging  the  legality  of  the 
Transit  Impact  Fee  Ordinance,  and  also  authorizing 
the  sum  of  $40,000.00  from  the  existing  Public 
Utilities  Commission  work  order  to  the  City 
Attorney, 

Votes:     Ayes  -  Sanger,  Flynn,  Lenvin,  Hsieh 

Copies  of  the  above  resolutions  are  on  file  in 
the  Office  of  the  Secretary  of  the  Public 
Utilities  Commission. 


************* 


Item  No.  10 — Discussion  of  Municipal  Railway  line  No.  19-POLK. 

Mr.  Ralph  Emery,  711  Eddy  Street,  said  that  there  are  five  hotels 
within  a  half  block  of  the  Eddy  Street  bus  stop  which  cater  to 
senior  citizens,   including  240  people  at  711  Eddy  Street.  He 
said  seniors  can't  walk  several  blocks  to  the  bus,  they  need 
the  bus  stop  where  it  is  now. 

Mr.  Kip  Wilde,  765  Geary  Street,  representing  Public  Housing 
Tenants  Association,  in  response  to  questions  by  the  Com- 
mission said  there  are  approximately  1,000  senior  citizens  and 
disabled  people  living  in  several  subsidized  apartment  buildings 
that  were  being  served  by  the  No.  19-POLK  bus  when  it  was  on 
Geary  Street. 
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President  Sanger  suggested  that  representatives  from  both  sides 
meet  with  staff  to  work  out  a  solution  to  north/south  service 
for  both  groups  using  lines  19-POLK  and  25-SAN  BRUNO. 

An  unidentified  man  in  the  audience  suggested  a  "snake"  route 
that  zigzags  through  the  neighborhood  and  provides  full  coverage 
of  the  area. 

REPORT  OF  THE  GENERAL  MANAGER  v/ 


Electrification  of  Line  24~DIVISADERQ 

Mr.  Sklar  requested  a  decision  on  the  type  of  pole  to  be 
installed  on  the  24  line. 

In  response  to  a  question  on  cost  from  Commissioner  Flynn,  Mr. 
Dick  Golden  of  0' Br ien-Kreitzberg ,  consultants,  stated  that 
7%  had  been  added  to  the  project  budget  of  approximately 
$17  million  for  the  new  pole  design. 

Commissioner  Hsieh  spoke  against  spending  money  on  a  new  design 
on  a  street  that  will  also  have  old  fixtures. 

Mr.  Leo  Jed,  Assistant  General  Manager,  Bureau  of  Financial 
Management,  said  that  the  project  cost  estimate  of  $15,5 
million  does  not  include  lighting  or  the  removal  of  old  poles. 

Commissioner  Hsieh  said  he  would  support  the  new  design, 
without  lights,  throughout. 

Mr.  Jed  asked  if  the  lights  could  be  financed,  was  the  new 
design  with  lights  (four  arm  pole)  the  Commission's  choice 
for  use  on  the  center  strip  on  Divisadero  Street.  President 
Sanger  said  it's  more  important  to  take  out  old  poles  at 
the  time  new  poles  are  being  installed. 

Mr.  Sklar  said  there  is  not  enough  money  to  do  everything. 
If  we  go  with  the  new  design  pole,  it  may  be  that  on 
Divisadero  Street  we  may  have  to  leave  the  existing  center 
lights  and  add  the  new  pole  along  side.    Tangent  spans  will 
be  used  on  streets  where  they  are  clearly  indicated  or  on 
streets  that  are  marginal. 

President  Sanger  said  he  wanted  to  leave  these  judgments 
to  staff  on  a  block  by  block  basis. 

•k  it  ic-k  It  i€  it  Icit  ic -k  it  it 

Mr.  Sklar  announced  that  staff  will  be  evaluating  the 

possibility  of  extending  the  No,  24  line  into  the  Marina  and 

will  undertake  an  environmental  assessment  of  the  project. 

ititHiit  kit  ******* 

INTRODUCTION  OF  NEW  BUSINESS  BY  COMMISSIONERS 

President  Sanger  announced  that  the  Commission  met  in  executive 
session  on  August  5,  1981  and  approved  settlement  of  litigation 
with  United  Airlines,  American  Airlines,  and  Trans  World 
Airlines.    The  settlement  will  be  submitted  in  confidence  to 
the  Board  of  Supervisors. 

************* 
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Resolutions  No.  81-0317  and  No.  81-0318,  approving  Phase  II  of 
the  Cable  Car  Rehabilitation  Program. 

Mr.  Jed  reported  that  the  Cable  Car  Rehabilitation  Program 
will  be  funded  by  monies  from  UMTA,  State  Article  XIX  and 
private  contributions.    The  total  project  will  cost  $58.2 
million  of  which  $4,5  million  has  been  received.    We  will 
receive  $8.1  million  in  the  next  few  months.    We  intend  to 
apply  to  UMTA  for  $12  million  in  each  of  the  next  three  fiscal 
years.     In  order  to  meet  the  project's  timetable,  all  contracts 
must  be  awarded  by  Fall  1982.     At  that  time  we  will  be 
approximately  $25  million  short.     We  propose  to  finance  the 
shortfall  by  either  taking  a  bank  loan  through  a  letter  of 
credit  or  by  borrowing  from  SFMRIC.    We  expect  to  receive 
half  of  the  amount  borrowed  from  UMTA  within  two  months  after 
receipt  of  the  loan.    The  remaining  loan  balance  would  be 
paid  the  following  federal  fiscal  year  when  funds  are  received 
from  UMTA.    We  will  not  go  ahead  unless  we  receive  either  a 
commitment  from  the  federal  government  that  they  will  finance 
their  share  or  a  "letter  of  no  prejudice". 

President  Sanger  stated  that  over  $3  million  has  been  received 
from  the  private  sector  and  the  Committee  to  Save  the  Cable  Cars 
has  another  $1  million  in  pledges.    The  Committee  expects  to 
have  the  full  $10  million  (private  share)  by  Fall  1982. 


Resolution  No.  81-0320 — Authorizing  engagement  of  the  services 
of  Howard,  Prim,  Rice,  Nemerovski,  Canady  and  Pollak  to 
assist  in  the  defense  of  "Russ  Building  Partnership,  et  al  v. 
City  and  County  of  San  Francisco". 

This  matter  was  introduced  off  calendar  and  unanimously 
approved. 


THEREUPON  THE  MEETING  WAS  ADJOURNED s     4:25  P,M, 


************* 


Romaine  A,  Smith 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,     The  San  Francisco  Municipal  Railway, 
has  developed  the  need  for  additional  storage  space 
at  the  existing  storeroom  located  in  the^^^M^ 
Railway's  facilities  at  949  Presidio  Avenile ,  San,, 
Francisco  J  and 

WHEREAS,     The  Municipal  Railway  Engineering 

.    .       .  rvrironmental 
Division  has  completed  plans  and  specifications 

to  provide  additional  mezzanine  storeage  space  at 

the  storeroom  located  at  949  Presidio  Avenue,  San 

nerebv 

Francisco ^  and 

WHEREAS,     Funds  are  available  for  this  work  in 
Index  Code  601831,  Fund  31-730;  now,  therefore jg^^ 
be  it 

RESOLVED,     That  this  Commission  approves  the  plans 
and  specifications  and  hereby  authorizes  advertisement 
for  bids  for  Contract  MR-780,  Presidio  Division,  Mez- 
zanine for  Storeroom;   and,  be  it  further 

RESOLVED,     That  award  of  this  Contract  is  subject 
to  the  concurrence  of  the  Urban  Mass  Transportation 
Administration  of  the  U.S.  Department  of  Transportation. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissimi 

AUGUST    1  1 1981 

atit3  meeting  oj-.^    —  - 


Secretary t  Pi^Kc  Utilitiss  Commmkyfi 


PUBLIC  UTlLITliS  COMMISSIOH 

CITY  ma  COUNTY  OF  SAN  FRANCI8CO 


-,  wo  cot; 


RESOLUTIOf^ 


.81-0302 


3  p€^  and 

RESOLVED,  That  the  Public  Utilities  Commission  does 

hereby  note  that  the  project  which  is  the  subject  of  this 

resolution  has  been  determined  by  the  Department  of  City 

10  entitled 
Planning  to  be  categorically  exempt  as  a  Class  1(b)  project 

under  the  State  Guidelines  implementing  the  California  Environmental 

Quality  Act,  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and 

specifications  as  prepared  and  recommended  by  staff,  and  hereby 

authorizes  Bid  Call  as  follows?  ,   v  ^  .  890, 

WD  Contract  No.  1806,  8-Inch  Ductile  Iron  Main  Installation 

in  Commercial  Street,  between  Kearny  and  Sansome  Streets. 


11, 


I  he'fehy  cenify  that  th&  fofsgoing  rssoluUon  ums  a4^ptsd  hy  thfi  Public  Utilities  Commisdm 
44 me^-dng   -  AUGUST     111981    ^  ^ 


Sscretdry,  Public  Utilities  Conimis^m 


FIJBUC  yilUTIES,  COMMiSSiOk^^* 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

.Eso.uT,oN  .0.81-0303 


WHEREAS,  under  Hetch  Hetchy  Contract  No.  610 
reroofing  of  the  Moccasin  Powerhouse  Penthouse  and 
Early  Intake  Camphouse  is  to  be  performed;  and 

WHEREAS ,  bids  for  this  work  were  received 
and  opened  publicly  on  July  30,  1981;  and 

WHEREAS,  the  low  bid  submitted  by  Sealtight 
Roofing  was  not  responsive  in  that  the  bidder  failed 
to  complete  pages  6  through  10  of  the  Contract  entitled 
"Experience  and  Financial  Qualifications,  Financial 
References,  List  of  Equipment,  List  of  Subcontractors, 
and  Non-Collusion  Affidavit";  and 

WHEREAS,  the  Utilities  General  Counsel  has 
informed  us  that  said  bid  must  be  rejected  as  a  matter 
of  law;  now,  therefore,  be  it 

RESOLVED,  That  this  commission  awards  Hetch 
Hetchy  Contract  No.  610,  Moccasin  Powerhouse  Penthouse 
and  Early  Intake  Camphouse,  in  the  amount  of  $23,890. 
to  the  second  low  bidder.  Sierra  Roofing,  P.O.  Box  267, 
Empire,  California  95319  and  rejects  all  other  bids. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,     ■    ,  AUGUST  111981 

at  Its  meeting  oj.  


Secretary  and  Assistant  General  Manai 


^1 


PUBLIC  UTiUTIES  COMMISSION 

S3TY  AND  COUNTY  OF  SAN  FRANCI860 


of  -C 

■  /  . 

RESOLVED,  That  this  Commission  accepts  the  . 
work  performed  under  Water  Department  Contract 
No.   1792,  8-Inch  Ductile  Iron  Main  Installation 
in  Union  Street  between  Battery  Street  and  the 
Embarcadero,  as  satisfactorily  completed;  approves 
Credit  Modification  of  Contract  No.  1  in  the  amount 
of  $9  30.00;  and  authorizes  final  payment  in  the 
amount  of  $3,335.00  to  the  Contractor,  Lowrie 
Paving  Co. 


I 


A.  r 


FUBUC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RE  SOLVED  f  That  thi  s  Coinini  s  s  ion  on  the  xy  s  p  o  n  s  o  e  d 
recommendation  of  the  General  Manager  of  Public 
Utilities,-  Department  Managers,  and  the  City        rtherance  of 
Attorney,,  hereby  approves  the  cancellation  and    ;>??!] way; 
write-off  of  uncollectible  accounts  receivable 
which  is  more  than  ninety  days  past  due  and  the  5u  of 

adjustment  of  accounts  receivable,  mpiith  of, 

June,   1981,  $1,234.52,  per  list  of  June  30,   1981,-;,vrf;  •* 
and,  be  it  further 

RESOLVED,  That  this  Commission  hereby 
approves  compromise  settlements,  m.onth  of  June, 
1981,  total  amount  billed  $3,207.82,  total 
compromise  settlements  $2,269.51,  and  approves 
collections,  month  of  June,  19  81,  am.ount  of 
$7,204.56  for  payment  of  dam.age  cla5-m.s  which  the 
Municipal  Railway  has  against  miscellaneous  debtors, 
per  lists  of  June  30,  1981. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

~  11 1981 


at  its  meeting  of-. 


AUGUST 


Secretary,  Pvblic  Utilities  Commission 


( 


PUBLIC  UTILITIES  COMMISSibN' 

CJTY  AND  COUNTY  OF  SAN  FRANCISCO 


RES0LUTI0^9  No.! 


WHEREAS,   On  June   27,    1981,   the  Municipal   Railway  sponsored 
the  1981  Bus   Roadeo;  and 

WHEREAS,   This  annual  event  does  much  in  the  furtherance  of 
the  concept  of  goodwill  and  safety  within  the  Municipal  Railway; 
and  ^ 

WHEREAS,   The  first  place  winner  was  Operator  Ronald  Hairen  of 
Woods  Division  with  770  points  out  of  a  possible  800.  ^ 

WHEREAS,   The  second  place  winner  was  Operator  Sherman  Wong, 
Presidio  Division  with  694  points  out  of  possible  800. 

the 

WHEREAS,   The  Third  place  winner  was  Operator  Harry  Hartig 
of  Kirkland  Division;   with  677  points  out  of  possible  80d-  now' 
therefore,   be  it 

RESOLVED,   That  this  Commission  hereby  commends  Ronald  Haren, 
Sherman  Wong,   and  Harry  Hartig  for  their  service  and  representation 
in  the  1981  Bus  Roadeo;   and  be  it  further 

RESOLVED,   That  this  Commission  wishes  Ronald  Haren,  Sherman 
Wong,   and  Harry  Hartig  the  best  of  luck  as  our  representatives  at  the 
1981  Regional  Transit  Association  Bus  Roadeo  to  be  held  at  the  Serramonte 
Shopping  Center  on  Sunday,   September  27,  1981. 

RESOLVED,   That  this  Commission  present  the  First  Place  Trophy 
to  Ronald  Haren,   the  Second  Place  Trophy  to  Sherman  Wong,   and  the 
Third  Place  Trophy  to  Harry  Hartig. 


1  hsrshy  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

AUGUST  111981 

4t  i$s  meeting  of  ^  ^-^-n-.  ,-  ,   


Sscretavy,  Public  Utilities  Co  nmu^m 


^^^^ 

x&e&Conims^kyn 


PyBLie  UTILITIES  COMMISSION 

CilY  AMD  COUI^TY  OF  SAN  PRANCiSCO 


RESOLUTION  No. 


81-0307 


WHEREAS,   that  certain  ^  0.46  acres  of  City  owned 
property  being  a  portion  of  the  Bay  Division  Pipeline  No.  3 
&  4  Right-of-Way ,  Parcel  213  according  to  San  Francisco  Water 
Dept. ,  records  and  as  shown  on  Drawing  B-4251  is  recommended 
to  be  declared  surplus  and  offered  for  sale  by  the  City,  and 

WHEREAS,   the  proposed  sale  of  right  of  way  shall 
be  subject  to  a  consideration  to  be  determined  by  the  Director 
of  Property,  now  therefore  be  it 

RESOLVED,   that  this  Commission  hereby  approves  the 
subject  property  to  be  declared  surplus  land  by  the  San 
Francisco  Water  Dept.   and  requests  the  Director  of  Property 
to  prepare  the  necessary  legislation  for  the  enactment  by  the 
Board  of  Supervisors  to  consummate  a  sale, 

.'■©3  -  • 


I  hs9eby  certify  that  the  jofcgoing  iresoluUon  wss  adopted  by  the  Public  Utilitm  Commisdm 

AUGUST  111981 


Pviblic  pUUties  Comm^iskm 


PUBLie  UTILITIES  COMMISSION 

CWf  AND  COUNTY  OF  SAN  FRANCISCO 


RES0LUHOM  NoZZZL-Jl^Z^ 


is- 


WHEREAS,  the  City  of  Daly  City,  which  is 
the  fee  owner  of  the  land  adjoining  certain  portions 
of  the  Sunset  Supply  Pipeline  right  of  way.  Parcels 
15 J  18  and  19,  according  to  San  Francisco  Water 
Department  records,  and  as  shown  on  Drawing  B-4250,  at 
has  requested  to  purchase  the  subject  right  of  way. 
Parcels,  and, 

WHEREAS,  the  Water  Department  has  received  ;t 
the  above  request  and  recommends  the  proposed  relin- 
quishment subject  to  reservation  of  certain  provisions 
and  rights  for  the  City's  existing  and  future  pipelines  stiosi 
and  also  subject  to  a  consideration  to  be  determined  .^.emcy 
by  the  Director  of  Property,  now  therefore  be  it 

RESOLVED,  That  the  Commission  hereby  approves *t 
the  subject  sale  and  authorizes  the  Director  of  Prop- 
erty to  prepare  the  necessary  legislation  for  the 
enactment  by  the  Board  of  Supervisors  to  consummate 
the  execution  of  sale. 

.al 


I  hereby  eenify  thai  the  joregoing  rcso|t*^on  ^^as  adopted  hy  the  Tuhlic  Utilities  Commissim 

>         f  'Ai)lusf  1 1 1981       ^  ^  /I 


PUBLIC  UTILITIES  eOyMiSSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NoSJzud&ICI^  . 

2  to  make  available 

WHEREAS,  The  San  Francisco  International  Airport  uses  45  percent  of  allL, 
electricity  consumed  by  the  government  of  the  City  and  County  of  San  Francisco;  ::i pal 
and 

WHEREAS,  A  large  portion  of  the  Airport's  electricity  consumption  isa.t 
for  lighting  in  the  3  terminal  buildings;  and 


WHEREAS,  Substantial  amounts  of  electricity  could  be  conserved  by  *ial 
improving  the  efficiency  of  existing  lighting  in  the  3  terminal  buildings;  and  ssion 

WHEREAS,  The  Airport's  management  has  expressed  a  legitimate  concern  that 
energy-efficient  lighting  will  adversely  affect  the  Airport's  appearance  and 
the  ability  to  perform  routine  tasks;  and 

WHEREAS,  A  small  lighting  efficiency  project  could  demonstrate  that 
energy  cost  reductions  in  lighting  will  not  have  these  adverse  effects;  and 

WHEREAS,  The  Bureau  of  Energy  Conservation  intends  to  use  this  demonstration 
as  a  means  of  convincing  the  Airport  to  undertake  a  full-scale  lighting  efficiency 
project  for  the  entire  South  Ternimal  Building;  and 

WHEREAS,  The  Bureau  of  Energy  Conservation  intends  to  recover  the  cost 
of  the  demonstration  from  the  Airport  in  the  event  the  Airport  undertakes  a 
full-scale  project  in  the  South  Terminal  Building;  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the 
Bureau  of  Energy  Conservation  to  prepare  and  circulate  an  invitation  for  informal 
proposals  to  conduct  a  small  lighting  efficiency  demonstration  in  the  Customs 
baggage  area  of  the  South  Terminal  Building  at  the  San  Francisco  International 
Airport  at  a  cost  not  to  exceed  $5,000.00;  and 

BE  IT  FURTHER  RESOLVED,  That  the  Public  Utilities  Commission  hereby 

authorizes  the  Bureau  of  Energy  Conservation  to  receive  proposals,  make  a  selection 

and  execute  an  informal  contract  for  this  small  demonstration  project  without 
further  approval  from  this  Commission, 


I  hereby  certify  that  the  foregoing  resolution^^^^op^^ 


Public  Utilities  Commission 


at  its  meeting  of. 


Seeretavy,  PubRc  Utilities  Commisdon 


■1 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

   -a- 


WHEREAS,  AB1107  added  PUC  Section  29142.2  to  make  available 
twenty-five  percent  of  the  BART  half-cent  sales  tax  revenues  for 
allocation  by  MTC  to  the  Alameda-Contra  Costa  Transit  District  1, 
the  Bay  Area  Rapid  Transit  District,   and  the  San  Francisco  Municipal 
Railway;  and 

WHEREAS,  AB8  42  amended  PUC  Section  2914  2.2  to  provide  that 
the  twenty-five  percent  portion  of  the  half-cent  sales  tax 
collected  in  Alameda,  Contra  Costa  and  San  Francisco  counties 
be  allocated  to  eligible  claimants  in  accordance  with  the  financial 
management  plan  adopted  by  the  Metropolitan  Transportation  Commission; 
a-nd  j^,, 

■  *  «co 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission  has  al 
maintained  fare  levels  such  that  fare  revenues  equal  at  least  . 
thirty-three  percent  of  operating  cost  in  the  year  for  which  ..-efoxe 
sales  tax  funds  are  requested;  and 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission  is 
a  participating  member  in  the  Transit  Operator  Coordinating  .  e 

Council;   and  it  of 

Impr  nt 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission  will  ly 
comply  with  the  standards  established  by  the  MTC  pursuant  to 
Section  66517o5;  now,  therefore,  be  it 

is 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission,  is  hereby  authorized  to  apply  for, 
accept  and  expend  transit  operating  assistance  from  half-cent 
sales  tax  revenue  under  AB1107  for  Municipal  Railway  operations 
in  fiscal  year  1981-82;  and,  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission,   is  authorized  to  furnish  whatever 
additional  information  might  be  requested  by  MTC  in  connection 
with  this  requesto 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST   1  1 1981 

at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  %J'vJ/^JL 


WHEREAS,  The  Bridge  Toll  Net  Revenue  Fund  makes  monies 
available  pursuant  to  AB  664  for  allocation  to  public  entities 
operating  public  transportation  systems  in  the  MTC  region 
(Streets  and  Highways  Code  Section  30892)   to  improve  transbridge 
trunk  transit  service  and  terminals;  and 

WHEREAS,  The  Public  Utilities  Commission,  City  and  County 
of  San  Francisco,   is  an  eligible  claimant  for  Bridge  Toll  Net 
Revenue  Funds  pursuant  to  Streets  and  Highways  Code  308  92;  and 

WHEREAS,  The  Bridge  Toll  Net  Revenue  Funds  will  be  used  by 
the  Public  Utilities  Commission,  City  and  County  of  San  Francisco 
to  pay  lease  agreement  obligations  to  the  San  Francisco  Municipal 
Railway  Improvement  Corporation   (SFMRIC)   and  to  provide  local 
match  funds  for  Federal  Capital  Improvement  Grants;  now,  therefore 
be  it 

RESOLVED,  That  the  Assistant  General  Manager,   Finance,  PUC 
is  authorized  to  apply  for,  accept  and  expend  $5,034,000  of  Bridge 
Toll  Net  Revenues  Funds,   for  Fiscal  Year  1980-81  for  payment  of 
lease  agreements  to  the  San  Francisco  Municipal  Railway  Improvement 
Corporation   (SFMRIC)   and  to  provide  local  match  funds  for  federally 
funded  capital  improvement  grants;  and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager,  Finance  is 
authorized  to  furnish  whatever  additional  information  may  be 
required  by  MTC  with  respect  to  this  request o 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  

AUGUST    llm}  _   


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  MW  COUNTY  OF  SAN  F8ANC18CO 


...  arms 


■sm£:JCi  in 


WHEREAS,   The  Commission  requires  additional  assistance 
to  properly  evaluate  to  adequately  represent  Commission  con.-' 
cerns  regarding  pending  legislative  actions,   federal  executive 
proposals  and  federal  rules  and  regulations;  and 

WHEREAS,  Funds  amounting  to  $12,000  have  been  appropriated 
for  this  purpose  in  the  Public  Utilities  Commission's  1981-1982 
budget;   now,   therefore,   be  it 

RESOLVED,   That  this  Commission  authorizes  the  General 
Manager  of  Public  Utilities  to  execute  an  agreement  with 
Ms.   Elizabeth  J.   Robbins  to  provide  the  above  services  at  a 
total  payment  for  all  services  not  to  exceed  $12,000.00. 


I  heveh^f  csrUfy  that  the  foregmng  resolviUon  am  adopted  hy  the  PuUk  Utilities  Commimon 

.    ,  AUGUST   1 1 1981 


1 


;' 


! 


7'- 


FUBLie  PflLITliS  eOMMISSiOII 

cm  mn  coumtv  of  mm  rmMciaoo 


WHEREAS,  the  Bureau  of  Energy  Conservation  is  established 
to  achieve  energy  cost  reductions  in  municipal  buildings;  -"^ 

MiEREAS,  energy  audits  are  the  primary  means  of  identifying 
energy  cost  reduction  opportunities  in  municipal  buildings;  ansit 

WHEREAS,  the  Laguna  Honda  Hospital  and  the  San  Francisco 
General  Hospital  consume  a  total  of  27  million  KvH  and  5  million  thems'^^ 
annually; 

ct 

WHEREAS  ,  the  current  market  value  of  the  energy  consumed  in 
these  facilities  is  $4.15  million  annually; 

WHEREAS,  the  Laguna  Honda  Hospital  occupies  800,000  square 
feet  and  the  San  Francisco  General  Hospital  occupies  1,200,000  square 
feet; 

WHEREAS,  the  total  cost  of  performing  both  energy  audits  of 
these  facilities  would  be  approximately  $100,000; 

i 

.  .L 

WHEREAS,  sufficient  Hetch  Hetchy  revenues  are  awailable  to 
finance  the  electricity  portion  of  energy  audits  for  these  facilities; 

WHEREAS,  the  Board  of  Supervisors  has  reserved  $4,300,000 
for  additional  facilities  maintenance  and  improvements  projects,  and 
has  instructed  the  Director  of  the  Bureau  of  Energy  Conservation  to 
participate  in  the  selection  of  these  projects;  now,  therefore,  be  it 

RESOLVED,  that  the  Public  Utilities  Commi^ssion  requests  a 
supplanental  appropriation  of  $100,000  for  the  Bureau  of  Energy 
Conservation    -  Professional  and    Special  Services  (08-051  561407-1001) , 
to  perform  energy  audits  of  the  Laguna  Honda  Hospital  and  the  San 
Fracisco  General  Hospitai,^  and 

Be  it  further  resolved  that  $50,000  of  this  supplemental 
appropriation  shall  come  from  33-001-025015  -  G.L.  301  -  Unreserved 
Fund  Balance  -  Hetch  Hetchy  Water  and  Power,  and  the  remaining 
$50,000  shall  come  from  01-001-000026  -  G.L.  491  -  Reserve  for  Capital 
Items  -  General  Fund. 

nese 


1  her»h»^  cefUfy  thM  the  jovegedng  rmoluUm  t,iMtf  adopted  hy  th^  PuhUe  Utili'Mss  G&mmi^mi 

-.•^        4  AUGUST   1  1  1981 


I 


I 


I 


\ 


PUBLIC  irriLITliS  COMMlSSiOH 

GWf  AHO  CQUWy  or  1AM  FiSANCilCO  - 


RxaoktmoM  'MO  ..-..liilii^,  iMiU 


Fund  makes?  monies 

WHEREAS,   The  recently  awarded  UMTA  Section  3  Capital  Grant, 
CA-03-0235,   requires  that  20%  or  $4,032,405  of  the  approved  budget 
be  provided  by  local  sources;  and 

WHEREAS,  The  Bridge  Toll  Net  Revenues  1980-81  and  State  Transit 
Assistance  will  provide  most  of  the  local  match;   and       ^-r  . 

WHEREAS,   $153,405  of  the  local  match  remains  to  be  funded;  and 

...  . , ,., 1 — 

WHEREAS,  Funding  for  the  24  Divisadero  electrification  project 
will  be  provided  by  the  State  of  California  and  local  Hetch  Hetchy 
revenues,  and 

WHEREAS,   Fund  transfer  agreements  for  the  State  monies  will 
not  be  completed  for  a  number  of  months;  and 

WHEREAS,  Contracts  for  the  Divisadero  construction  will  be 
ready  for  award  and  certification  in  October;  and 

WHEREAS,  Certification  of  those  contracts  will  be  delayed  until 
sufficient  funds  are  on     hand;  and 

WHEREAS,   It  is  in  the  City's  best  interest  to  proceed  as  soon 
as  possible  with  implementation  of  the  24  Divisadero  project  in 
order  to  reduce  costs;  now,   therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  requests  the 
San  Francisco  Municipal  Railway  Improvement  Corporation  (SFMRIC) 
to  release  $153,405  to  provide  local  match  for  the  approved  UMTA 
capital  grant,   CA-03-0235;   and  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  requests  SFMRIC 
to  release  $10,000,000  for  the  24  Divisadero  electrification  project 
so  that  contracts  can  be  certified  expeditiously  with  the  understanding 
that  the  funds  will  be  returned  as  soon  as  the  fund  transfer  agreement 
with  the  State  of  California  is  completed;   and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager,   Finance  is  authorized 
to  provide  any  additional  information  necessary  to  SFMRIC  or  City 
and  County  of  San  Francisco  agencies  in  connection  with  these  requests. 


I  hevthy  c«mfy  tfwtt  the  f&vegoing  rtsolution  wiss  sidopted  hy  the  PuhUc  UUliUes  C^mmUmn 
a  Us  meemg  ©f   ^■_^.y£iJS,T     J  J  |r)Q|   .    ^         r'^j  ■ 


FUELiC  yTILITIES  COMMiSSfOM 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

   ^ 


WHEREAS,  The  Bridge  Toll  Net  Revenue  Fund  makes  monies 
available  pursuant  to  AB  664  for  allocation  to  public  entities 
operating  public  transportation  systems  in  the  MTC  region  (Streets 
and  Highways  Code  Section  30892)   to  improve  transbridge  trunk 
transit  service  and  terminals;   and  ij-aox 

Its 

WHEREAS,   The  Public  Utilities  Commission,   City  and  County  of 
San  Francisco,   is  an  eligible  claimant  for  Bridge  Toll  Net  Revenue 
Funds  pursuant  to  Streets  and  Highways  Code  3089  2;  and 

WHEREAS,   The  Bridge  Toll  Net  Revenue  Funds  will  be  used  by 
the  Public  Utilities  Commission,  City  and  County  of  San  Francisco, 
along  with  other  funds  allocated  by  MTC  to  pay  lease  agreement 
obligations  to  the  San  Francisco  Municipal  Railway  Improvement 
Corporation   (SFMRIC) ;   now,   therefore  be  it 

RESOLVED^  That  the  Assistant  General  Manager,   Finance,  Public 
Utilities  Commission  is  authorized  to  apply  for,  accept  and  expend 
$4,326,350  from  Bridge  Toll  Net  Revenues  funds  for  fiscal  year 
1981-82  and  other  revenues  allocated  by  MTC  for  payment  of  lease 
agreements  to  the  San  Francisco  Municipal  Railway  Improvement 
Corporation   (SFMRIC) ;   and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager,   Finance,  Public 
Utilities  Commission  is  authorized  to  furnish  whatever  additional 
information  may  be  required  by  MTC  with  respect  to  this  request. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

« i«       „/.  AUGUST  111981 


Secretary  and  Assistant  General  Manager 


f 


PUBUe  UTiLlTiES  COyMiiSiOH 

CITV  ANS>  COUMTir  OP  SAN  FRANCIS!!^ 


WHEREAS,  The  State  Transit  Assistance   (STA)    fund  is  created 
pursuant  to  Public  Utilities  Code  Section  99310  et  seq;  and 

-suitant  y 

WHEREAS,  The  State  Transit  Assistance  fund  makes  funds  available 
pursuant  to  PUC  Section  99314,5  for  allocation  to  eligible  claimants 
to  support  approved  transit  projects;  and 

WHEREAS,   Eligible  claimants  are  those  operators,   cities  and  " 
counties  eligible  to  claim  Transportation  Development  Act  (TDA) 
funds  pursuant  to  PUC  Sections  99260  et  seq;  and 

.n.ded 

WHEREAS,  The  S.  F.  Public  Utilities  Commission  is  an  eligible 
claimant  for  TDA  funds  pursuant  to  PUC  Section  9  9  260;  and 

WHEREAS,   The  Public  Utilities  Commission,   City  and  County 
of  San  Francisco  has  coordinated  its  STA  fund  II  claim  with  the 
other  eligible  claimants  in  the  County;   now,   therefore  be  it 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  apply  for,  accept 
and  expend  STA  funds  pursuant  to  PUC  Section  99260  for  local  match  ; 
monies  for  federally  funded  capital  improvement  programs  in 
FY  1981-82  and  be  it  further 


x 


RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  furnish  whatever 
additional  information  might  be  requested  by  MTC  in  connection 
with  this  request. 


I  hsifd)^  certify  that  the  foregmng  msoluUm.  was  adopted  hy  the  PuhUc  UUMUes  Cowmfewm 

.>    ^  ,  AUGUST   111981      ^  /, 

at  m  meeting  of   .-   ^  _.      /]         _         -  ]  // 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


WHEREAS,  An  Agreement  between  the  City  and  its  Consultant, 
Chin  &  Hensolt,   Engineers,   Inc., for  professional  services  for 
engineering  design  for  reconstruction  of  the  Cable  Car  trackway  was 
entered  into  on  September  15,   198  0;  and 

WHEREAS,  Amendment  No.   1  to  this  agreement  was  approved 
by  the  Public  Utilities  Commission  on  December  9,   1980;  and 

WHEREAS,  While  both  the  original  agreement  and  the  amended 
Agreement  specify  that  the  project  will  consist  of  three  phases, 
authorization  has  been  granted  only  for  Phase  I  work  with  a  maximum 
allowable  cost  of  $1,315,000;  and 

WHEREAS,  The  Consultant  has  submitted  a  proposal  for 
construction  of  Professional  services  for  engineering  design  through 
Phase  II;   and  ' 

WHEREAS,   Following  evaluation  of  this  proposal,   staff  of 
the  Utilities  Engineering  Bureau  have  prepared  a  proposed  amendment 
to  the  Agreement   (Amendment  No.   2)   under  which  the  Consultant  would 
be  authorized  to  perform  Phase  II  work  over  a  twelve  month  period 
commencing  on  September  1,   1981,   and  to  increase  the  total  compensa- 
tion allowable  under  the  agreement  by  $1,288,873;  and 

WHEREAS,  This  proposed  amendment  has  been  reviewed  by  the 
Public  Utilities  Commission  and  has  been  found  to  be  acceptable  to 
the  Commission;   now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
approves  Amendment  No.   2  to  the  said  agreement  for  continuation  of 
the  professional  services  for  engineering  design  being  provided  by 
the  firm  of  Chin  &  Hensolt,  Engineers,   Inc.   through  Phase  II  of  the 
Cable  Car  Rehabilitation  Program;   and  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
authorizes  the  Deputy  General  Manager  and  Chief  Engineer,  Public 
Utilities  Commission,   to  execute  said  amendment  to  the  agreement 
with  Chin  &  Hensolt,  Engineers,   Inc.,   and  be  it  further 

RESOLVED,  That  the  execution  of  said  amendment  shall  be 
subject  to  the  concurrence  of  appropriate  Local,   State,   and  Federal 
agencies. 


I  hevehy  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


pmiiC  intufm  eoMMtssiON 

CITY  AND  COUNTY  OF  SAN  FRANCISS© 


uixi.  San  o 

WHEREAS,  An  Agreement  between  the  City  and  its  Consultant, 
0' Brien-Kreitzberg  and  Associates,   Inc.   for  Project  Management 
services  for  reconstruction  of  the  Cable  Car  Barn  and  trackway  was 
entered  into  on  September  15,   198  0;  and 

WHEREAS,  While  that  Agreement  specifies  that  the  Project 
will  consist  of  three  phases   (Preparation  of  Preliminary  Design 
Studies  and  Documents,  Preparation  of  Final  Plans  and  Bid  Documents, 
and  Construction) ,   authorization  has  been  granted  only  for  Phase  I 
work  with  a  maximum  allowable  cost  of  $300,000;  and 

WHEREAS,  The  Consultant  has  submitted  a  proposal  for 
continuation  and  expansion  of  the  Project  Management  support  services 
delineated  in  the  original  agreement  through  Phase  II;  and 

WHEREAS,  Following  evaluation  of  this  proposal,   staff  of 
the  Utilities  Engineering  Bureau  have  prepared  a  proposed  amendment 
to  the  original  agreement  under  which  the  Consultant  would  be 
authorized  to  perform  Phase  II  work  over  a  twelve  month  period 
commencing  on  September  1,   19  81,   at  a  cost  not  to  exceed    $411^69  3.  and 

WHEREAS,  This  proposed  amendment  has  been  reviewed  by  the 
Public  Utilities  Commission  and  has  been  found  to  be  acceptable  to 
the  Commission;  now  therefore  be  it  . 

RESOLVED,   That  the  Public  Utilities  Commission  hereby 
approves  Amendment  No.   1  to  the  said  agreement  for  continuation  and 
expansion  of  the  Project  Management  support  service  being  provided 
by  the  firm  of  0 ' Brien-Kreitzberg  and  Associates,   Inc.  through 
Phase  II  of  the  Cable  Car  Rehabilitation  Program;   and  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
authorizes  the  Deputy  General  Manager  and  Chief  Engineer,  Public 
Utilities  Commission,   to  execute  said  amendment  to  the  original 
Agreement  with  0 ' Brien-Kreitzberg  and  Associates,   Inc;  and  be  it 
further 

RESOLVED,  That  the  execution  of  said  amendment  shall  be 
subject  to  the  concurrence  of  appropriate  Local,   State,   and  Federal 
agencies . 


I  hereby  certify  that  the  foregoing  resolutioia  was  adopted  hy  the  Pvhlic  Utilities  Coviivtiission 
^  its  meeting  of,    M^UST   JJJM.          _/1  ^ 


pySLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


WHEREAS,  There  are  numerous  additions  and  modifications 
pending  for  communications  networks  for  the  San  Francisco 
Municipal  Railway;  and 

WHEREAS,  A  Communications  Systems  Improvement  Study  is 
needed  to  achieve  maximum  coordination  and  integration 
of  all  networks;  and 

WHEREAS,  The  Utilities  Engineering  Bureau  does  not  have 
sufficient  staff  available  at  this  time  with  the  experience 
required  for  this  Communications  Systems  Improvement 
study;  and  ^-'i^*,,^^*^  the 

VJHEREAS,  It  is  in  the  best  interests  of  the  City  to  employ 
a  consulting  firm  to  perform  this  study;  now,  therefore 

it  -       '  «   ........ .5.   J  -u^  v 

RESOLVED,  That  this  Commission  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  hereby  authorizes 
the  Utilities  Engineering  Bureau  to  prepare  and  circulate 
a  Request  for  Proposals  and  to  propose  a  suitable  private 
consulting  firm  for  Commission  approval. 


'mm  .:t  the 

■.^:.x:mf  m4        mM  law  iiim.^ 


reft 


to  ere 


I  herehy  esiftify  tha:t  th$  foregoing  rsMoluUon  wss  adopted  hy  the  Puhlic  Utilities  Commission 

AUGUST   I  t  mo 

1^  its  meeting  C/f   .    i  .mmr.r«n«,.^^ 


i 
1 


i' 


FUBLIC  UTILITIES  COMMISSION 

■  CITY  ANP  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  NoB1„-"03?0 

WHEREAS,  This  Commission,  pursuant  to  Charter  Section 
3.594,  may  employ  special  counsel  for  temporary  purposes, 
with  the  approval  of  the  Mayor j  and 

WHEREAS,  This  Commission  wishes  to  employ  the  firm  of 
Howard,  Prim,  Rice,  Nemerovski,  Canady  and  Pollak  to  assist  the 
City  Attorney  in  the  defense  of  that  certain  action  entitled, 
"Russ  Building  Partnership,  et  al.  v.  CCSF" ,  Superior  Court 
No.  780-795,  challenging  the  legality  of  the  Transit  Impact 
Fee  Ordinance;  and 

WHEREAS,  The  Mayor  has  approved  the  employment  of  said 
law  firm;  and 

WHEREAS,  This  Commission  finds  it  desirable  that  the 
contract  be  between  the  City  Attorney  and  the  said  law  firm, 
NOW,  THEREFORE,    IT  IS 

RESOLVED,  That  this  Commission  authorizes  the  City  Attorney 
to  engage  the  services  of  Howard,  Prim,  Rice,  Nemerovski, 
Canady  and  Pollak  to  assist  in  the  defense  of  the  referenced 
litigation,  and,  IT  IS  FURTHER 

RESOLVED,  Funds  for  said  contract  are  hereby  authorized 
for  $40,000,00  from  the  existing  Public  Utilities  Commission 
work  order  to  the  City  Attorney. 


1  hereby  certify  thM  the  foregoing  resolution  was  adopted  hy  the  PuhUc  Utilities  Commission 

AUGUST    1  1 1981     ,  r\      /!  > 

at  its  meeting  of,  — —  »  ^  — -    7-    ^  ^^-^/^l^Stf 


"Se^eMty,  Public  Utilities  Cowtrtissio** 


H  E  T  C  H 


H  E  T  C  H  Y 


WATER 


AND 


POWER 


MEMORANDUM 


DATE:     August  18,  1981 


TO: 


RICHARD  SKLAR 


General  Manager  of  Public  Utilities 


FROM: 


DEAN  W.  COFFEY 


General  Manager 


SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
Highlights  ■  ' 

A  pre-hearing  conference  has  once  again  been  scheduled  to  establish 
rules  of  procedure,  stipulations  as  to  the  precise  issues  of  fact  and 
law  involved,  scheduling  of  the  hearing,  etc.  concerning  the  fish  release 
flows  below  0' Shaughnessy  Dam.     The  conference  is  now  set  for  Tuesday, 
August  25,  1981  at  the  Federal  Building  here  in  San  Francisco.     I  will 
keep  you  posted  as  to  what  transpires. 

To  complicate  the  issue,  the  attorneys  for  the  Turlock  Irrigation  District, 
in  a  letter  dated  July  23,  1981  "strongly  disagree (s)  with  the  (Fish  and 
Wildlife)  Service's  conclusion  that  an  environmental  impact  statement  is 
not  necessary  before  implementing  the  'recommended  plan*    (Alternative  1) 
of  that  assessment."     This  may  adversely  affect  this  department's  attempt 
to  arrive  at  a  negotiated  settlement  with  the  interested  Federal  agencies 
as  to  what  constitutes  adequate  releases  for  aesthetics,  recreation  and 


fishing. 
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HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Reservoir 

Capacity  in 

Storage  in 

Per  Cent 

Storage  in 

Per  Cent 

Acre  Feet  on 

of 

Capacity 

Acre  Feet  on 

of 

Capacity 

Acre  Feet 

Aug.   1,  1981 

Aug.   1,  1980 

Hetch  Hetchy 

360,400 

308,884 

86 

360,360 

100 

Lake  Lloyd 

268,800 

195,213 

73 

263,010 

99 

Lake  Eleanor 

27,100 

23,821 

88 

26,823 

99 

656,300 

527,918 

80 

650,193 

99 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  remained  at  approxi- 
mately 220  mgd  for  the  entire  month  of  July. 

Power  Production 

During  the  month  of  July,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouses  generated  45.680,  56.597  and  57.917  million  kilowatthours 
respectively,  for  a  total  of  160.194  million  kilowatthours,  having  a  value 
in  excess  of  $2,350,000. 


I 
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MONTHLY  REPORT  OP  JULY  ACTIVITIES 


August  17,  1981 


SAN  FRANCISCO  WATER  DEPARTMENT 


TO: 


General  Manager,  Public  Utilities  Commission 


FROM: 


General  Manager  and  Chief  Engineer 


General  Information 


Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at  the 
end  of  July  amounted  to  15.6  billion  gallons,  which  is  52, h%  of 
capacity.     This  is  slightly  lower  than  the  15.7  billion  gallons  and 
52.7^  of  capacity  at  the  end  of  June.     For  the  suburban  system  as  a 
whole,  storage  amounted  to  47.3  billion  gallons  and  60.8^  of 
capacity  compared  to  50.6  billion  gallons  and  65.0%  of  capacity  at 
the  end  of  last  month. 

Property  Tax  Petition 

On  July  2  the  City  Attorney's  Office  filed  a  petition  for  equali- 
zation in  regard  to  Alameda  County  assessments  on  taxable  improvements 
for  the  tax  years  198O-8I  and  1981-82.     A  similar  petition  for  equali- 
zation in  regard  to  San  Mateo  County  assessments  on  watershed  properties 
for  tax  year  I98I-82  was  filed  on  July  20. 

Aerial  Spraying  of  Malathion 

Aerial  spraying  of  Malathion  occurred  in  San  Mateo  County  during 
the  month  of  July.     The  Department's  V/ater  Quality  Division  has  been 
in  contact  with  both  the  State  Department  of  Health  and  officials  of 
the  Mediterranean  Fruitfly  Program  in  relation  to  any  spraying  that  may 
occur  over  Crystal  Springs  Reservoir  and/or  watersheds.     To  date,  we 
have  been  assured  that  no  spraying  will  occur  over  those  areas. 

Should  there  occur  an  unscheduled  overflight  and  release  of 
Malathion,  we  will  discontinue  use  of  Crystal  Springs  water  until 
chemical  tests  indicate  an  absence  of  the  chemical.     At  the  present 
time  the  only  use  of  water  from  Crystal  Springs  Reservoir  is  that 
pumped  to  San  Andreas  Reservoir.     Water  from  the  latter  reservoir  is 
all  filtered  and  means  exist  to  prevent  unwanted  chemicals  from 
entering  the  water  distribution  system. 
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l6-Inch  Main  Break 


On  July  24  at  4:30  p.m.  a  main  break  occurred  at  21st  Avenue  and 
Judah  Street  on  a  l6-inch  cast  iron  transmission  main.     The  main  was 
quickly  shut  down  by  Department  personnel,  but  the  break  caused  major 
damage  to  the  foundation  and  garage  of  one  building  and  to  the  pavement 
over  and  adjacent  to  the  broken  main.     Service  to  all  consumers  was 
restored  during  the  night  and  repairs  to  the  broken  main  were  completed 
the  following  morning.     By  noon  the  following  day,  the  area  was  cleaned 
with  the  help  of  the  Department  of  Public  V/orks.     Sufficient  repairs 
were  made  to  the  street  and  ballasts  so  that  the  street  cars  were  able 
to  be  returned  to  full  service  on  Monday. 

Street  and  pipe  repair  costs  are  estimated  to  be  $60,000  while 
repairs  to  the  building  are  expected  to  be  $100,000,  making  this 
break  one  of  the  most  costly  in  recent  times. 
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VJater  Supply 


1.  Hetch  Hetchy  water  import:     An  average  of  226.8  million 
gallons  per  day  (MGD)  for  the  month  of  July. 

2.  Sunol  Valley  Filtration  Plant  treated  85.^. MGD. 
San  Andreas  Filtration  Plant  treated  52.2  MOD. 

3.  Consumption  (MGD  average): 

July  1981  -  322.3)  5.^  percent  more 

July  1980  -  304.9) 

July  1981  -  322.3)  7.0  percent  less 

July  1976  -  345.0) 

12  months  preceding 

August  1,  1981    -    252.6)      2.8  percent  more 
August  1,  1980    -    245.6)  :  , 

4.  Storage  (million  gallons)  as  of  August  1: 


1930 


1981 


Increase 
-  Decrease 


%  Full 
Capacity 


Alameda  Div.   (Capacity  48,014) 


42,835 


31,670 


-  11,165 


66 


Peninsula  Div.   (Capacity  29,783) 


21,525 


15,563 


-  5,962 


52 


Total  (Maximum  Capacity  77,797) 
64,360  47,233 


-  17,127 


61 
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Vandalism  and  Trespassing  ;    v  i 

On  the  Peninsula  watershed  vandals  damaged  fencing  at  19  locations 
and  locks  were  stolen  from  gates  at  3  locations.     Gates  were  damaged 
at  the  north  and  east  sides  of  the  Pulgas  Temple  grounds  and  on  the 
southerly  entrance  to  the  Bunker  Hill  service  road.     Thirty-one  "No 
Trespassing  or  Loitering"  signs  were  stolen.     The  San  Andreas  launch 
was  disengaged  from  the  boathouse,  hot  wired  and  driven  around  the 
reservoir.     The  persons  responsible  were  apprehended  by  San  Mateo  County 
Sheriff's  Deputies.     A  fuse  holder  on  the  motor  control  center  to  one 
of  the  pumps  in  operation  at  the  Crystal  Springs  Pump  Station  was 
loosened  by  vandals,  shutting  down  the  pump.     No  equipment  damage  was 
sustained.     The  cost  of  vandalism  repairs  was  $4,600.     A  total  of  155 
trespassers  were  evicted  during  the  month. 

On  the  Alameda  watershed  fencing  was  cut  by  vandals  at  numerous 
locations  along  Xiarsh,  Geary  and  Calaveras  Roads.     The  wire  gate  at 
the  end  of  Sheridan  Road  vjas  badly  damaged.     Several  "No  Trespassing" 
signs  were  destroyed  along  Calaveras  Road.     Vandals  tore  the  screens 
loose  from  around  the  spillway  entrance  at  Niles  Reservoir.     The  driver 
of  a  speeding  vehicle  lost  control  of  his  car  and  tore  down  100  feet  of 
barbwire  fence  and  ten  pickets  along  Vallecitos  Highway.     Repair  of 
vandalism  damage  amounted  to  $3,200.     A  total  of  190  trespassers  were 
evicted  during  the  month. 

In  San  Francisco  vandals  damaged  the  screens  and  louvers  at  Sutro 
Reservoir  on  three  occasions  and  the  louvers  at  College  Hill  Reservoir 
were  vandalized.     The  padlock  securing  the  gate  at  College  Hill  Reservoir 
was  cut  off.     Some  of  the  wires  from  the  panel  board  of  the  TV  scanner 
located  at  the  Corporation  Yard  were  pulled  out.     The  security  wire  on 
top  of  the  fence  at  Laguna  Honda  Reservoir  was  removed  by  vandals  and 
graffitti  had  to  be  painted  out  at  University  Mound  Reservoir.     Cost  of 
vandalism  repairs  was  $1,550. 

Net  Paying  Sales 


Actual 

Estimated 

Increase/Decrease 

Increase/Decrease  {%) 

Leases  and  Permits 

By  the  terms  of  their  leases  the  following  three  enterprises  pay 
in  July  all  royalties  or  percentage  of  revenue  through  June. 

Santa  Clara  Sand  and  Gravel  $14,973.33 
Sunol  Golf  Course  l4,306.72 
Crystal  Springs  Golf  Course  13,713.7^ 


July  31 
1981 

$4,300,165 

3,836,675 

463,490 

12.08 


Year 
To  Date 

$4,300,165 

3,836,675 

463,^90 

12.08 
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Continuing  Programs 

Vehicle  Inspections 

Routine  10,000-mile  inspections  were  conducted  on  19  vehicles. 

Vehicle  Accidents 

During  the  month  of  July  there  were  7  accidents,  4  of  which 
possibly  were  avoidable. 

Industrial  Accidents 

There  were  3  lost-time  injuries  in  July.     There  is  a  total  of 
3^  for  the  calendar  year. 

Service  Renewals 

July  Fiscal  Year 

1981  \^  1981-82 

Replacement  of  old,  corroded, 

or  undersize  piping  135  135 


Meter  Repairs 


July  Fiscal  Year 

1981  1981-82 


CDD  -  all  sizes  113  113 

Peninsula  (inspected  and 

repaired  as  needed)  13  13 

Flushing 

Flushing  vras  conducted  in  the  Stanford  Heights  Reservoir  zone  in 
the  area  bounded  by  15th  Avenue  to  19th  Avenue,  Santiago  to  Noriega, 
17th  Avenue  to  7th  Avenue,  Kirkham  to  Noriega,  Parnassus  to  Hernandez, 
7th  Avenue-Laguna  Honda  Blvd.  to  4th  Avenue,  Clarendon  Avenue-4th  Avenue 
to  Corbin  and  Carl  to  Corbett  Avenue. 

July  Fiscal  Year 

1981  1981-82 

Mains  (all  sizes),  lineal  feet        79,300  79,300 
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H  E  T  C  H 


H  E  T  C  H  Y 


WATER 


AND 


POWER 


MEMORANDUM 


DATE:     August  18,  1981 


TO: 


RICHARD  SKLAR 


General  Manager  of  Public  Utilities 


FROM: 


DEAN  W.  COFFEY 


General  Manager 


SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT  ' 
Highlights 

A  pre-hearing  conference  has  once  again  been  scheduled  to  establish 
rules  of  procedure,  stipulations  as  to  the  precise  issues  of  fact  and 
law  involved,  scheduling  of  the  hearing,  etc.  concerning  the  fish  release 
flows  below  0' Shaughnessy  Dam.     The  conference  is  now  set  for  Tuesday, 
August  25,  1981  at  the  Federal  Building  here  in  San  Francisco.     I  will 
keep  you  posted  as  to  what  transpires. 

To  complicate  the  issue,  the  attorneys  for  the  Turlock  Irrigation  District, 
in  a  letter  dated  July  23,  1981  "strongly  disagree (s)  with  the  (Fish  and 
Wildlife)  Service's  conclusion  that  an  environmental  impact  statement  is 
not  necessary  before  implementing  the  'recommended  plan'    (Alternative  1) 
of  that  assessment."     This  may  adversely  affect  this  department's  attempt 
to  arrive  at  a  negotiated  settlement  with  the  interested  Federal  agencies 
as  to  what  constitutes  adequate  releases  for  aesthetics,  recreation  and 


fishing. 


HETCH  HETCHY  OPERATIONS 


Storage  Conditions 


Reservoir 

Capacity  in 

Storage  in 

Per  Cent 

Storage  in 

Per  Cent 

Acre  Feet  on 

of 

Capacity 

Acre  Feet  on 

of 

Capacity 

Acre  Feet 

Aug.   1,  1981 

Aug.   1,  1980 

Hetch  Hetchy 

360,400 

308,884 

86 

360,360 

100 

Lake  Lloyd 

268,800 

195,213 

73 

263,010 

99 

Lake  Eleanor 

27,100 

23,821 

88 

26,823 

99 

656,300 

527,918 

80 

650,193 

99 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  remained  at  approxi- 
mately 220  mgd  for  the  entire  month  of  July. 

Power  Production 

During  the  month  of  July,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouses  generated  45.680,  56.597  and  57.917  million  kilowatthours 
respectively,  for  a  total  of  160.194  million  kilowatthours,  having  a  value 
in  excess  of  $2,350,000. 
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M  I_  H  U  T  E  S 

PUBLIC  UTILITIES  COMIISSION 
CITY  AND  COUNTY  OF  SAJi  FRAI^JCISCO 

Dianne  Feinstein 
Mayor 


Ao  P.  Giannini  Middle  School 
3151  Ortega  Street 

7s30  P. II. 

August  24,  1981 


CQMIISSIONERS 
John  n=  Sanger,  President 
Ho  !<felton  Flynn,  Vice  President 
Peter  McCrea 
Nancy  C-  Lenvin 
Thomas  Hsieh 


DEPARTMENTS 
Ketch  Hetchy  Project 
ITater  Department 
Municipal  Railway 


BUREAUS 

Engineering  and  Construction 
Management 

Administration 

Financial  Management 

Information  Systems 

Performance  Monitoring 

Energy  Conservation 


Richard  Sklar 
GENERAL  MANAGER 


Romaine  Ao  Smith 


JECRSTARY 


81-142 


Call  to  Order?     7s 36  P.DU 


Presents     President  John  M,  Sanger,  Vice  President  H.  TTelton  Flynn 
Commissioners  Peter  McCrea;,  Uancy  Co  Lenvin^  Thomas  Hsieh 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
Public  Utilities  Commission o 


RESOLUTION 

NOo 


On  motion  of  McCrea,  seconded  by  Lenvin,  the 
following  resolution  was  adopted ; 

81-0322        A      Approving  various  transit  routes  to  implement 

Phase  2  of  the  Municipal  Railway  5-Year  Plan  in 
the  Sunset  District. 

Votes s     Ayes  -  Sanger p  McCrea^  Lenvin,  Hsieh 


Copy  of  the  above  resolution  is  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission o 


********* 

Resolution  llo.  0322 — Approving  route  changes  to  implement  Phase  2 
of  the  liunicipal  Railway  5=-Year  Plan  in  the  Sunset  District » 

President  Sanger  stated  that  public  testimony  on  the  proposed  route 
changes  was  closed  at  the  August  10 ^  1981  meeting  and  all  route 
changes  J,  except  the  east/west  service  in  the  Sunset  District  to 
downtown,  were  adopted  at  that  timeo     All  east/v/est  service  in  the 
Sunset  was  abandoned  so  that  staff  could  have  a  "clean  slate"  for 
development  of  an  overall  plan  of  service  from  the  Sunset  District 
to  downtown e     Tonight's  meeting  is  for  the  purpose  of  establishing 
such  service  a 

President  Sanger  asked  the  audience  to  select  spokespersons  for 
groups  with  similar  concerns  who  would  be  able  to  respond  to 
questions  by  the  Commission.. 

Mro  Peter  Straus ,  Director  of  Planning,  Municipal  Railway,  des- 
cribed the  revised  route  proposal  for  lines  16X-I^oriega  Express , 
48-Quintara/24th  Street,  66/71-"IIoriega/Lawton,  72-Sunset  and 
72X"Sunset  Express » 

The  following  persons  expressed  the  concerns  of  the  groups  they 
represented  and  responded  to  questions  by  members  of  the  Commission 

4 8 -Quint ar a/2 4th  Street 

Mr,  Tom  Landers,  2477  -  14th  Avenue  spoke  against  proposal! 
Ms.  Jo  Wong,  representing  Golden  Gate  Heights  and  Sunset 
Heights  spoke  against  proposal ^ 

Mr.  John  Coll,  241  Amber  Drive,  representing  a  group  of 
parents  from  Herbert  Hoover  Middle  School  and  Diamond 
Heights  spoke  in  favor  of  proposal? 


81-143 


66/71  IJoriega/Lawton 


MSo  Leonore  Fifer,  1701  -  22nd  Avenue  spoke  against 
proposal; 

Mro  Ed  Baker,  1650  -  16th  Avenue  spoke  against  proposal? 
Ms=  Toni  Light,  representing  Sunset  neighborhood  United 
spoke  against  proposal; 

Mro  Gene  Pearl,  representing  District  11  Residents 
Association  spoke  against  proposals 

President  Ganger  said  that  he  favored  running  the  #48  line  from 
West  Portal  to  the  beach  during  peak  periods  on  a  trial  basis o 

Commissioner  Flynn  was  excused  at  9s 26  PJ.lo 

Commissioner  McCrea  left  the  meeting  at  9:26  PoMo  and  returned  at 
9s 32  P,M, 

Commissioner  IlcCrea  suggested  the  following  route  structures 

#71  would  remain  in  its  present  form; 

#16X  would  run  on  the  same  route,  except  it  x-zould  use 

Oak  and  Fell  Streets  to  and  from  doi^town? 

#66  would  operate  to  downtown  during  the  peak  hours 

and  as  a  shuttle  to  9th  Avenue  and  Judah  Streets  during 

off  peak  hours  from  a  westerly  terminal  at  30th  Avenue 

and  Quintara  Street; 

#48  would  operate  during  peak  hours,  on  a  trial  basis, 
from  Sunset  Boulevard  and  during  the  base  period  the 
line  would  stop  at  'Test  Portal  Avenue »     President  Sanger 
said  that  the  trial  route  should  be  from  48th  Avenue 
during  peak  periods.     This  change  was  accepted; 
#72X  would  run  during  peaik  hours  from  Lake  Merced  to 
downtown » 


Commissioner  McCrea  moved  adoption  of  the  above  mentioned  routes. 
Commissioner  Lenvin  seconded. 

Commissioner  Hsieh  requested  that  the  trial  period  fcr  the  #48 
line  be  for  six  months. 

Resolution  No,  81-0322  was  adopted. 

President  Sanger  said  that  the  Phase  2  route  structure  adopted  by 
the  Commission  will  affect  service  in  the  Richmond  District, 
Therefore,  the  Commission  will  consider  at  its  next  regular  meeting 
August  25,  1981,  implementation  of  previously  approved  service, 
which  has  been  held  in  abeyance,  in  order  to  balance  service  in  the 
Richmond  District, 


THEREUPOI'^  THE  MEETIIJG  ^7AS  ADJOURKJED  s     9  s  55  P.M, 


Rom.aine  A,  Smith 
Secretary 
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M  I  H  U  T  E  S 


PUBLIC  UTILITIES  COmiSSIOE^ 
CITY  AITD  COUHTY  OF  Sm  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,  City  Hall 

2s00  P.M„ 
August  25,  1981 

COriMISSIOISFERS 
John  M.  Sanger,  President 
H.  T7elton  Flynn,  Vice  President 
Peter  McCrea 
Ilancy  C.  Lenvin 
Thomas  Hsieh 


DEPARTriENTS 


BUREAUS 


Hetch  Hetchy  Project 


Engineering  and  Construction 
Management 


Water  Department 


Administration 


Municipal  R3,ilway 


Financial  Management 


Information  Systems 


Performance  Monitoring 


Energy  Conservation 


Richard  Sklar 


GENERAL  FiANAGER 


Romaine  Ac  Smith 


SECRETARY 
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Call  to  Orders     2s 05  P. Mo 


Presents     President  John  Mo  Sanger^  Vice  President  Ho  TJelton  Flynn, 
Commissioners  Peter  McCrea,  Mancy  Co  Lenvin 

Absents      Commissioner  Thomas  Hsieh 

The  riinutes  of  the  Special  Meeting  of  August  10  and  the  Regular 
Meeting  of  August  11  r  19S1  v/ere  approved. 


A  tape  of  the  meeting  is  on  file  in  the  Office  of  the  Secretary  of 
Public  Utilities  Commission. 


PvESOLUTIOW 

HO.  .'^ 

On  motion  of  Flynn^  seconded  by  McCrea,  the 
following  resolution  was  adopted? 

81-0323  Rescheduling  two  regular  meetings  from  September  8, 

1981  to  September  10^  1981 r  at  Is 30  PoM.,  Commission 
Meeting  Room,  Main  Library,  San  Francisco,  and  from 
September  22,  1981  to  September  23,  1981,  at  Is  30 
P.M.,  Commission  Meeting  Room,  Main  Libraryo 

Votes s    Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin 

On  motion  of  McCrea,  seconded  by  Lenvin,  the 
following  resolution  was  adopted s 

31-0324    F  Authorizing  the  Assistant  General  Manager ;r  Finance, 

Public  Utilities  Commission,  to  apply  for,  accept 
and  expend  $20  million  under  the  Urban  Mass 
Transportation  Administration  Section  5  operating 
assistance  program  to  fund  1981-82  San  Francisco 
Municipal  Railway  operations. 

Votes;     Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin 

On  motion  of  McCrea,  seconded  by  Lenvin,  the 
following  resolution  was  adopted  2 

81-0325    E  Approving  plans  and  specifications  as  prepared  by 

staff  and  authorizing  bid  call  under  Iletch  IletchY 
Contract  No.  629,  Columbus  and  Van  Hess  Aven  veri, 
North  Point,  Stockton  and  Union  Streets  and 
Vicinity,  Underground  Transit  Power  Facilitif^s  and 
related  work,  estimated  net  cost  of  $348,- 000 o 

Votes?     Ayes  -  Sanger,  Flynn,  McCrea ^  Leiivin 
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On  motion  of  PlcCreay  seconded  by  L-nviiip  :.L^ 
following  resolution  was  adopted s 

Approving  the  plans  as  recormended  by  staff  and 
authorizing  Bid  Call  under  ^Tater  Department 
Contract  IIo.   1304  -  Cement  Mortar  Lining  Outlet 
Pipe  at  Calaveras  Reservoir,  Alameda  County, 
estimated  to  cost  $90,000. 

Votes  s     Ayes  -  tSanger,  Flynn^  PIcCrea,  Lenvin 


On  motion  of  McCrea,  seconded  by  Lenvin,  the 
following  resolution  was  adopted s 

Awarding  to  the  lowest  and  responsible  bidder , 
Monterey  Mechanical  COo ,  Oakland,  under  Water 
Department  Contract  NOo  WD-1757  -  Installation 
of  Valves  and  Various  Piping  at  Alameda  Creek 
Siphon  and  Calaveras  Pipeline,  Alameda  County 
in  the  amount  of  $128,706. 

Votes s     Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin 


On  motion  of  McCrea ^  seconded  by  Flynn,  the 
following  resolution  was  adopted? 

Awarding  Hetch  Hetchy  Contract  EJOc  651  -  Reconstr'^c 
Trolley  Coach  Overhead,  Various  Locations,  Contra;.:. 
I^Oc  2,  in  the  amount  of  $780,945  to  Comstock-Van 
Hook  (Joint  Venture) ,  Lafayette,  California, 

Votes?     Ayes  -  Sanger,  Flynn,  f'JcCrea,  Lenvin 


On  motion  of  McCrea,  seconded  by  Lenvin,  the 
follov/ing  resolution  was  adopted; 

Accepting  the  work  performed  under  Water  DepartJnen - 
Contract  TIo.  1734,  12--Inch  Ductile  Iron  Main  in- 
stallation in  Powell  Street,  Sutter  Street  and  Gr.^i. 
Avenue,  as  satisfactorily  completed,  and  au  C  P  or  X  2 
ing  final  payment  in  the  amount  of  $18, 676 <>  95  to  t,h 
contractor,  Manuel  Go  Rodrigues. 

Votes?     Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin 


On  motion  of  McCrea,  seconded  by  Lenvin,  the 
follov/ing  resolution  was  adopted? 

Accepting  the  work  perforned  under  TJater  Department: 
Contract  tlo.  1795,  Rehabilitate  Steel  Tanl:  at  San 
Andreas  Filtration  Plant,  as  satisfactorily  com- 
pleted ?  and  authorizing  final  payment  in  the  amount 
of  $675 o 50  to  the  Contractor,  brrell-Keefe,  Inco 

Votes s     Ayes  -  Sanger,  Flynn ^  McCrea,  Lenvin 
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On  motion  of  ilcCrea,  seconded  by  Lenvin,  the 
following  resolution  was  adopted^ 

81-0331    F         Requesting  the  Board  of  Supervisors  to  amend 

various  sections  -  San  Francisco  Administrative 
Codee  and  also  requesting  the  Controller's  concur- 
rence in  amendment  of  Rules  and  Regulations ^  Public 
Utilities  Comiaission  Revolving  Fund. 

Votes s    Ayes  -  Sanger,  Flynni.  McCrea,  Lenvin 


On  motion  of  HcCrea,  seconded  by  Lenvin,  the 
following  resolution  was  adopted 5 

01-0332    F         Requesting  the  approval  of  the  Board  of  Supervisors 

to  enable  the  Public  Utilities  Commission  to  apply 
for,  accept  and  expend  federal  funds  under  Section 
10  of  the  1966  Amendment  to  the  Urban  Mass 
Transportation  Act,  to  permit  Demosthenes  Adams  to 
attend  the  Human  Resources  Development  Management 
Seminar  at  the  University  of  Pennsylvania,  October 
12  to  23,  1981. 

Votes 2    Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin 


On  motion  of  McCrea,  seconded  by  Lenvin,  the 
following  resolution  was  adopted s 

81-0333    A         Approving  the  non-Civil  Service  appointments  and 

removals  made  by  the  General  Manager  of  Public 
Utilities,  pursuant  to  Charter  Section  3.501  for 
July  19 CI. 

Votes 3    Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin 


On  motion  of  McCrea,  seconded  by  Lenvin,  the 
following  resolution  was  adopted s 

31-0334    A         Approving  collections,  month  of  July  1981,  of 

charges  for  daiiiages  against  miscellaneous  debtors  ^ 
San  Francisco  TJater  Department,  in  tlie  amount  of 
$15,516.82  and  cancellation  and  write-off  of  un-- 
collectible  debts  in  the  araount  of  $3,196.25. 

Votes s    Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin 


On  motion  of  McCrea,  seconded  by  Lenvin,  the 
following  resolution  was  adopted s 

81-0335    A         Approving  compromise  settlements,  month  of  July 

1981,  for  payment  of  damage  claims  xi^hich  the 
Municipal  Railway  has  against  miscellaneous  debtors 
in  the  amount  of  $1,598. 00 1  and  approving  collec- 
tions, montli  of  July  1981,  in  the  amount  of 
$3,311.06. 

Votes s     Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin 
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On  motion  of  McCrea,,  seconded  by  Lenvin,  the 
following  resolution  was  adopted s 

Approving  Revolving  Fund  payments  made  by  the 
General  Claims  Agent  totalling  $60, 929,99  for 
settleraent  of  claims  against  the  Municipal  Railway 
in  the  month  of  July,  1931. 

Votes s    Ayes  -  Sanger,  Flynn,  PlcCreay  Lenvin 


On  motion  of  McCrea,  seconded  by  Flynn  <,  the 
following  resolution  was  adopted s 

Approving  recommendation  of  General  Manager  of 
Public  Utilities,  the  General  Claims  Agent,  and  the 
City  Attorney,  and  requesting  the  Controller  to 
draw  warrants  in  payment  of  claims  against  the 
Municipal  Railway,  totalling  $522,623ol9o 

Votes s    Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin 


On  motion  of  McCrea,  seconded  by  Flynn,  the 
following  resolution  was  adopted s 

Approving  plans  as  recommended  by  staff,  and  author 
izing  Bid  Call  under  Hetch  Hetchy  Contract  NOo 
677  • —  No,  24  Divisadero,  Electrification  Project ^ 
Trolley  Overhead  Construction,  estimated  to  cost 
$7,000,000o 

Votes?    Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin 


On  motion  of  McCrea,  seconded  by  Flynn,  the 
following  resolution  was  adopted s  . 

Approving  a  contract  with  the  U.S.  Hiiman  Resources 
Corp.  for  the  provision  of  paratransit  broker 
services  for  disabled  persons  during  Fiscal  Year 
1981-82,  in  the  amount  of  $08,500. 

Votes  2    Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin 


On  motion  of  Flynn,  seconded  by  McCrea,  the 
following  resolution  was  adopted s 

Rejecting  the  lease  bid  submitted  by  Bruce  Orcutt 
for  purposes  of  an  equestrian  center  and  farm 
development. 

Votes s    Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin 
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On  motion  of  Lenvin,  seconded  by  McCrea,  the 
following  resolution  was  adopted ; 

Authorizing  the  lessee  or  lessees  of  Water 
Department's  walnut  orchard  at  Sunol  to  pull  and 
remove  all  or  portions  of  blocks  of  walnut  trees  to 
accommodate  utilization  of  land  for  other  agri- 
cultural crops ,  if  necessary. 

Votes s    Ayes  -  Sanger,  Flynn,  flcCrea,  Lenvin 


On  motion  of  IlcCrea,  seconded  by  Flynn,  the 
following  resolution  was  adopted s 

Amending  present  policy,  and  authorizing  the 
General  Manager  of  Public  Utilities  to  administer 
and  execute  all  types  of  permits,  which  fee  or 
consideration  would  not  exceed  $600  per  months 
Present  policy  stipulates  $250  per  month. 

Votes s    Ayes  -  Sanger,  Flynn,  McCrea,  Lenvin 


On  motion  of  Lenvin,  seconded  by  McCrea,  the 
following  resolution  was  adopted s 

Authorizing  and  directing  the  Municipal  Railway  to 
implement  lines  lAX,  IBX,  30 AX,  30BX,  31AX,  31BX, 
38AX,  and  38BX,  as  specified  in  Resolution  i^o. 
81-0164,  concurrent  with  implementation  of  the  Phase 
2  route  changes. 

Votes s    Ayes  -  _ anger Flynn,  McCrea,  Lenvin 


Copies  of  the  above  resolutions  are  on  file  in  the 
Office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


1Ht*iHt1c1cie*  icicle* 
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REPORT  OF  THE  ACTING  GENERAL  iVIANAGER 


Mr.  Douglas  Wright  gave  the  Commissioners  a  memorandum 
pertaining  to  right  of  way  determination  in  terms  of  lease 
rates  and  requested  PUC's  clarification  and  direction  in  this 
matter,  in  order  to  provide  staff  with  flexibility  and  to 
arrive  at  some  standardization  of  the  method  of  computing  the 
fair  rental  value. 

Mr.  Wright  said  that  it  was  the  intention  of  staff  in  the 
next  couple  of  months  to  redirect  the  5~Year  Planning  Process 
and  the  resultant  budget  and  work  program  process  for  fiscal 
year  next  July.     They  would  like  to  meet  early  in  October  with 
PUC  to  review  and  examine  the  5  Year  Plan,  and  to  provide 
direction  to  the  allocation  of  resources^     After  some  discussion, 
Special  Meeting  date  was  set  for  October  6,  1981,  from  9s00  A.M. 

INTRODUCTION  OF  NEW  BUSINESS  BY  C0Mf4ISSI0NERS 

The  Municipal  Railway  Planning  Staff  has  set  a  meeting 
for  August  27,  1981,  in  accordance  with  the  request  of  the 
last  meeting,  with  the  two  groups  interested  in  the  No.  19-POLK 
line.     Several  compromise  alternatives  have  been  worked  out,  and 
hopefully  we  will  have  a  short  PUC  meeting  some  time  next 
week  to  confirm  the  outcome  of  the  compromise. 


************* 


Resolution  No.  81-0323 — Rescheduling  two  regular  meetings  of 
the  Commission  from  September  8,  1981  to  September  10,  1981,  at 
1:30  P.M.,  Main  Library,  3rd  floor,  and  from  September  22, 
1981  to  September  23,  1981,  at  1:30  P.M.,  Main  Library,  3rd 
floor. 

President  Sanger  announced  that  due  to  prior  commitments  of 
Commissioners  the  next  two  regular  meetings  are  being  rescheduled. 
Commissioner  Flynn  moved  to  reschedule  the  next  regular  meeting 
to  1:30  P.M.,  September  10,  1981,  and  the  second  regular  meeting 
to  1:30  P.M.,  September  23,  1981,  both  at  the  Main  Library, 
3rd  Floor,     Commissioner  McCrea  seconded. 


************* 


PUBLIC  HEARING  —  Resolution  No,  81-0324  —  Approving  application 
for  UMTA  Section  5  grant  for  operating  assistance. 

A  transcript  of  this  hearing  is  on  file  in  the  Office  of  the 
Secretary  of  the  Public  Utilities  Commission. 

Ms.  Louise  Stoll,  Director,  Capital  and  Resources  Development, 
PUC,  requested  that  the  amount  of  the  grant  application  be 
amended  to  $20  million. 

President  Sanger  asked  for  public  comments. 
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Public  Testimony:. 

Mr.  Cornell  Gatewood,  President,  Local  250A,  inquired  about 
obtaining  a  copy  of  the  grant  proposal,  and  he  was  informed  that 
this  is  not  for  a  specific  project,  but  it  is  for  defraying 
the  general  operating  budget. 

Mr.  Norman  Rolfe,  representing  San  Francisco  Tomorrow,  supported 
the  application  in  general,  and  asked  that  MTC  and  UMTA 
approve  the  application.  . 

The  Public  Hearing  was  closed. 

President  Sanger  amended  the  resolution  to  substitute  the  amount 
of  $20  million. 


Item  10 — Endorsing  the  design  concepts  developed  for  a  cable  car 
shelter  and  authorizing  the  Utilities  Engineering  Bureau  and 
the  Municipal  Railway  to  proceed  with  construction. 

Commissioner  Lenvin  had  some  questions  on  finances,  that  some 
portions  of  this  project  was  going  to  be  fabricated  in  Muni's 
own  shops,  and  whether  or  not  this  cost  was  reflected  in  the 
preliminary  estimate. 

President  Sanger  wanted  clarification  on  why  we  are  proposing  any 
money  for  a  project  that  has  a  useful  life  of  about  one  year. 
He  requested  that  this  item  be  continued  so  that  staff  can  furnish 
additional  information  as  to  what  the  budget  implications  are 
and  what  the  staffing  plans  are  to  make  this  facility  work. 


Resolution  No.  81-0339 — Rejecting  the  lease  bid  submitted  by 
Bruce  Orcutt  for  purposes  of  an  equestrian  center  and  farm 
development. 

Commissioners  expressed  great  concern  that  the  operations  of  an' 
equestrian  center  and  farm  development  may  present  sanitary 
problems,  very  importantly  the  risk  of  contaminating  our  water 
supply.     Commissioner  Flynn  therefore  moved  rejection  of  the 
lease  bid. 


Item  15 — Establishing  policy  of  the  Public  Utilities  Commission 
that  an  amount  equivalent  to  the  increased  amount  derived  from 
higher  cable  car  fares  shall  be  used  for  the  rehabilitation 
and  continued  operation  of  the  Cable  Car  System, 

This  item  was  calendared  at  the  request  of  Mayor  Dianne  Feinstein. 

Commissiner  Lenvin  said  that  the  proposed  Charter  Amendment  does 
not  clearly  state  how  the  fare  derived  from  the  cable  cars  is 
to  be  used.     Staff  requested  that  this  matter  be  put  over  to  the 
next  regular  meeting  for  further  review  with  Mr.  Dow,  Utilities 
General  Counsel. 


************* 


************** 


************* 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


4: 
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ROMAINE  A.  SMITH 
SECRETARY 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.  81-0321  MR 


8-25-81 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public  Utilities, 
The  General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission  approves 
and  hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants  against  such 
funds  as  eo'e  or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway; 


Claimant 


ACDT.  NO. 

8t  Prayer 


Non-Litigated  Settlements 


Thomas  Aquilina 

Litigated  Settlements 
Elizabeth  Ann  Barber 


80  B  0429-5 
$100,000.00 


77  S  0506-6 
$50,000.00 


TjTEe 


1-3 


1-3 


Accident 
Date 


9-  5-80 


3-22-78 


PI/ 
PD 


Settlement 


$  10,500.00 


A($14,973.04) 
B($  276.96) 

15,250,00 


Carmen  Barrett 
and 

Lenora  Lunsford 


78  T  0890-2 
$25,000.00 
78  T  0890-3 
$25,000.00 


9-3  1-22-79  A($2,250.00) 

9-3  1-22-79  A($2,750.00) 

5,000.00 


Douglas  Borg 


79  C  0030-5  6-3 
$100,000.00 
(Co-deft,  to  pay  $15,000,00,  also,) 


7-25-79 


25,000.00 


Claire  L.  Breault  aka 
Claire  Breault 

and 

Leone 1  A.  Breault  aka 
Lee  Breault 


78  B  1570-1  25-1 
$1,725,000.00 

78  B  1570-2  25-1 
$1,075,000,00 


3-  8-79) 
) 
) 

3-  8-79) 
) 


*300,000.00 


Joan  Breidenbach 
and 

Nancy  Marie  Ferrando  Kulka    78  B  0704-1 

$50,000.00 


78  B  0704-2 
$50,000.00 


1-3  10-25-78) 
) 

1-3  10-25-78) 
) 


(Plaintiff's  atty  to  reimb,  CSSA  for  $3,870.78.) 


B($  1,010.00) 

A($18,465.60) 
B($  1,534.40) 

21,010.00 


James  R.  Driggers  aka 
James  Driggers 


78  T  5470-1 
$100,000.00 


2-6 


5-  2-79 


10,000.00 


Margaret  Ireland,  78  B  5475-1  4-4  3-30-79 

Administrator  of  the  Estate  $2,000,000.00 
of  Elizabeth  Garbart,  dec. 
and 

Sara  Garbart  and  78  B  5475-2  4-4  3-30-79 

Milton  Garbart,  Indiv,  $750,000.00 

(Co-deft,  to  pay  $7,500.00,  also.) 


♦42,500.00 


-    1  - 


CONT'D 


Acdt.No*  Accident  PI/ 

Claimant  &  Prayer  Type  Date         PD  Settlement 


Res.  No.  81-0321-MR  8-25-81 

Alexandra  Grant                       78  B  2089-1            12-1         5-29-79  A       $  7,500,00 

$250,000.00 
(Settlement  includes  waiver  of  lien.) 

Cheryl  Hinton                           77  T  5056-1              1-3         8-25-77  AC$22,350.00) 

$50,000.00  B($  150.00) 

22,500.00 

Olga  Kahn                                 78  S  5226-1              5-6         6-20-79  A  10,000,00 

$100,000,00 

Antoinette  San  Filippo  aka      77  T  1247-3              6-3         3-30-78  A  24,000.00 
Antoinette  M.  San  Fillippo  $100,000.00 

William  Willis                         76  S  0583-1            19-3         6-17-77  A  13,500.00 

$75,000.00 
(City  received  $800.00  from  U.C) 


Judgment  [ 

Ronald  Quintana  77  B  1922-1  4-7         5-17-78  A  11,476.98 

$150,000.00 

(Medi-Cal  lien  for  $405.00  to  be  deducted  from 
settlement.    Includes  Costs  +  Interest  Upon 
Demand. ) 

Lillie  Mae  Wetter  aka  78  B  2041-1  4-7+       5-20-79  (        A  4,386.21 

Lillie  Wetter  $500,000.00 

(Includes  Costs  +  Interest  Upon  Demand.) 


$522,623.19 


Total  Settlements:  (19) 


*Excess  of  $37,500.00      Index    560946      Index    1450  $267,500.00 

Index    560946      Index    1450  $255,123.19 

$522,623.19 


AND  BE  IT  RESOLVED,  That  Resolution  81-0274-MR  adopted 
7-14-81  allotted  from  Excess  of  $37,500.00  Index  561597 
Sub-object  1450  and  Index  561597  Sub-object  1450  be  res- 
cinded and  allotted  to  560946    Sub-object  1450. 


AND  BE  IT  RESOLVED,  That  Resolution  81-0285-MR  adopted 
7-28-81,  allotted  from  Excess  of  $37,500.00  Index  561597 
Sub-object  1450  and  Index  561597  Sub-object  1450  be  res- 
cinded and  allotted  to  560946  Sub-object  1450. 


AND  BE  IT  RESOLVED,  That  Resolution  81-0297-MR  adopted 
7-28-81  allotted  from  Index  561597  Sub-object  1450  be  res- 
cinded and  allotted  to  560946  Sub-object  1450. 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  aeeting^f  August  25,  1981. 


Romaine  A.  Smith,  Secretary 

8-25-81 


PUBLIC  UTiLITliS  COMMISSiOl 

CITV  ANO  COUNTY  OF  SAN  FRANCI8(» 


^-1  -«.f|*3^*: 

RESOLUTION  No.^-^^^y'*^^^ 


is  aathox-ized  to 
-  rtation 

t'or  3?  ajnd 

-Iff  City  and  "  '-.y 

  -    •  operating        .  ,:^tance 

of  the  Urban  Mass  Transportatioii 


RESOLVED,  That  this  Commission  hereby  reschedules 
two  regular  meetings  from  September  8,  1981  to  September  10, 
1981,  at  1:30  P.M.,  Commission  Meeting  Room,  Main  Library, 


San  Francisco,  and  from  September  22,  1981  to  September  23, 

■y 

at  1:30  P.M.,  Commission  Meeting  Room,  Main  Library, 
San  Francisco. 


is 


to  aid 
B  f  aiid  be 


:al  t         .^Tr  Finimce<,  PUC  Is 
:  axi  aBsuraisce 
of 


>t 


I  hereby  certify  that  the  foregoing  resolution  wss  sdopted  by  the  Public  Utilities  Commimm 

aiumccuns.f   AUGUST   2  5  1981     ^    . 


PUBUC  UTIUTIES  COI/IMISS!Crl 

CITY  AND  COUNTY  OI='  SAN  FRANCISCO 
RESOLUTION  Na^'^*'^'^ ^^''^ 

WHEREAS,  The  Secretary  of  Transportation  is  authorized  to 
make  monies  available  pursuant  to  the  Urban  Mass  Transportation 
Act  of  1964,  as  amended,  for  mass  transportation  projects;  and 

WHEREAS,  The  Public  Utilities  Commission,  City  and  County 
of  San  Francisco,  is  an  eligible  claimant  for  operating  assistance 
projects  pursuant  to  Section  5  of  the  Urban  Mass  Transportation 
Act  of  1964,  as  amended;  and  ^'m^^ltmdxm  of 

WHEREAS,  The  contract  for  financial  assistance  will  impose^  related 
certain  obligations  upon  the  applicants,  including  the  provision 
by  it  of  the  local  share  of  project  costs;  and  ' 

WHEREAS,  It  is  required  by  the  UoSo  Department  of  Transportation 
in  accord  with  the  provision  of  Title  VI  of  the  Civil  Rights  Act 
of  1964,  that  in  connection  with  the  filing  of  an  application  for 
assistance  under  the  Urban  Mass  Transportation  Act  of  1964,  as 
amended,  the  applicant  give  an  assurance  that  it  will  comply 
with  Title  VI  of  the  Civil  Rights  Act  of  1964  and  the  UoSo 
Department  of  Transportation  requirement  thereunder;  and  ?.„  ... 

WHEREAS,  It  is  the  goal  of  the  applicant  that  minority 
business  enterprise  be  utilized  to  the  fullest  extent  possible 
in  connection  with  this  project,  and  that  definitive  procedures 
shall  be  established  and  administered  to  ensure  that  minority 
business  shall  have  the  maximum  possible  opportunity  to  compete 
for  contracts,  supplies,  equipment  contracts,  or  consultant  and 
other  services;  and 


,:1  V  iiiii  U'w-ii  f 


WHEREAS,  These  Section  5  monies  are  included  in  the  revenue 
portion  of  the  Municipal  Railway  1981-82  budget  adopted  by  the 
Board  of  Supervisors;  now^  therefore  be  it 

RESOLVED,  That  the  Assistant  General  Manager,  Finance,  PUC  is 
authorized  to  apply  for,  accept  and  expend  $20,000,000  of  UMTA 
Section  5  operating  assistance  for  fiscal  year  1981-82  to  aid 
in  the  financing  of  the  operating  assistance  projects,  and  be 
it  further 

RESOLVED,  That  the  Assistant  General  Manager,  Finance,  PUC  is 
authorized  to  execute  and  file  with  such  application  an  assurance 
or  any  other  document  required  by  the  U<,So  Department  of 
Transportation  effectuating  the  purpose  of  Title  VI  of  the  Civil 
Rights  Act  of  1964;  and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager,  Finance,  PUC  is 
authorized  to  furnish  whatever  additional  information  might  be 
requested  by  the  funding  agencies  in  connection  with  this  request 
and  be  it  further, 

RESOLVED,  That  the  Assistant  General  Manager,  Finance,  PUC  is 
authorized  to  set  forth  and  execute  affirmative  minority  business 
policies  in  connection  with  the  project "s  procurement  needs. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

«i«me«,ngof  '    '  AUGUST    2  5  1981 


I 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.   629,  installation  of 
underground  power  cables,  removal  of  underground  power  cables  and  related 
work  is  to  be  performed  under  the  Power  Improvement  Program  and  Trolley 
Overhead  Program,  with  financial  assistance  from  the  Federal  Government? 
and  ■J'^  CiLuy  y i^cUin'Miq  to 

WHEREAS,  The  Department  of  City  Planning  issued  Certificate 
of  Determination  of  Exemption  from  Environmental  Review  EE77.176 
covering  the  Power  Improvement  Program  portion  of  this  project  on 
June  6,  1977;  and 

WHEREAS,  The  Department  of  City  Planning  has  reviewed  the 
Trolley  Overhead  Program  portion  of  this  project  and  detemined  that  . 
it  could  not  have  a  significant  effect  on  the  environment  and  that 
no  environmental  impact  report  is  required,  and  issued  a  Negative 
Declaration  containing  this  finding  on  March  6,  1978;  now  therefore, 
be  it  ab  ,  .  . 

RESOLVED,  That  the  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby  authorizes 
bid  call  for  Hetch  Hetchy  Contract  No.   629,  Columbus  and  Van  Ness  Avenues, 
North  Point,  Stockton  and  Union  Streets  and  Vicinity,  Underground 
Transit  Power  Facilities  and  Related  Work. 


I  hereby  cerufy  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

at  its  ™«..„g  of.  AUGUST    2  5  1981 


Secretary  and  Assistant  General  Manager 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby 


note  that  the  project  which. is^ the  subject  of  this  resolution 
has  been  determined  by  the  Department  of  City  Planning  to  be 
categorically  exempt  as  a  class  ICb),  project  under  the,  State 
Guidelines  implementing  the  California  Environmental  Quality 
Act  and,  be  it  further  -or-k 


specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows:  -  -  ;     vv;  '»   ,  v 

Water  Department  Contract  No.  180  4  -  Cement  Mortar  Lining  Outlet 
Pipe  at  Calaveras  Reservoir,  Alameda  County.        '      :   ^e.^-    -  v:  ,  1  . 


I  hereby  cerkfy  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


RESOLVED,  That  this  Commission  approves  the  plans  and 


at  Its  meeting  oj. 


AUGUST    2  5  m 


Secretary  and  Assistant  General  tAanager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAH  KRANCJSCO 


RESOLUTION  No.Hl.""Q327' 


"     Hetch  Betchy  Contract  No .  651.. 


"'■Bment  of 


RESOLVED,  That  this  Commission  hereby 
awards  to  the  lowest  regular  and  responsible 
bidder,  the  following  contract: 


San  Francisco  Water  Department  Contract  No. 
WD-1757  -  Installation  of  Valves  and  Various 
Piping  at  Alameda  Creek  Siphon  and  Calaveras  ^ 
Pipeline,  Alameda  County  -  to  Monterey  Mechan- 
ical  Company  in  the  amount  of  $128,706,00,  and 
all  other  bids  for  the  above  described  work 


;.isy.  Cv:- act' Mo »  2,  in  the  ataotint  of  $780,945 


Federal. 


are  hereby  rejected. 


Overhead^ 


Joint  Venture) ^ 


Mt,  Diablo  Blvd 


■ri  94549 -as  the  lowst  regular 


e.r  f  ana  rejects  all 


for  the 


Public  Utilitigs  Commi^ion, 


jj        ,  ^   IJ 


f 


1 


I 


I 


pmUC  UTILITIES  COMi^lSSlON 

jqiT,Y,./VND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO.  81—0328 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  651, 
reconstruction  of  trolley  coach  overhead,  replacement  of 
poles  and  related  work  is  to  be  performed  under  the  Trolley 
Overhead  Program,  with  financial  assistance  from  the  Federal 
Government;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened 
publicly  on  August  13,  19  81;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch 
Hetchy  Contract  No.  651,  Reconstruct  Trolley  Coach  Overhead, 
Various  Locations,  Contract  No.  2,  in  the  amount  of  $780,945 
to  Comstock-Van  Hook  (Joint  Venture) ,  3732  Mt.  Diablo  Blvd. , 
Suite  280,  Lafayette,  California  94549  as  the  lowest  regular 
and  responsible  bidder,  and  rejects  all  other  bids  for  the 
work. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

-  ,  Auausi  i:  i8Mf  ' 

at  tts  meeting  of.   »   


POBUC  UTIUTIES  COMMBSSiOH 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Noi 


RESOLVED,  That  this  Commission  accepts  the 
work  performed  under  Water  Department  Contract 
No.   1784,   12-Inch  Ductile  Iron  Main  Installation  in 
Powell  Street,  Sutter  Street  and  Grant  Avenue,  as 
satisfactorily  completed;  approves  Debit  Modification 
of  Contract  No.   1  in  the  amount  of  $7,977.45;  and 
authorizes  final  payment  in  the  amount  of  $18,6  76.95 
to  the  Contractor,  Manuel  G.  Rodrigues. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST    2  5  1981 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBliC  yilLiTBES  COMMiSSIOfS 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Noi 


RESOLVED,  That  this  Commission  accepts 
the  work  performed  under  Water  Department  Contract 
No.  1795,  Rehabilitate  Steel  Tank  at  San  Andreas 
Filtration  Plant satisfactorily  completed;  approves 
Credit  Modification  of  Contract  No.  1  in  thfe  amount  ^  ©f^^i  j 
of  $711.05;  and  authorizes  final  payment  in  the  amount 
of  $675.50  to  the  feontractorf  (5!rtell-Ke¥fi^r  #  "^"^ 


it 


V*, 


mi 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST   2  5  1981 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


i 


1 

I 


1 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn.    ''^ -T^:^-^*^  - 


,  Demostb  ^ims^  has         ^  selectea  to 


WHEREAS,  Funds  were  approved  In  ihe  I98I-82  PUC  Budgets  which ^ 
increased  revolving  fund  cash  for  each  of  the  PUC  Departments ;  and  .  . 

WHEREAS,  Both  the  San  Francisco  Administrative  Code  and  the  ^^.^^ 
Public  Utilities  Commission  Revolving  Fund  Rules  and  Regulations  must  be 
amended  prior  to  disbursement  of  said  funds;  Now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Board  of  will 
Supervisors  to  amend  the  below-listed  sections  of  the  San  Francisco 
Administrative  Code  to  read,:  p^,^^^,^!^  to  f-be  »i»bl  1  r  Utilities 

Section  10.lil5  SAME  —  HEPCH  HETCHY  PROJECT  ....  .ci&c  -  $  20,000 

Section  10.150  SAME  —  MUNICIPAL  RAILWAY  -  110,000 

Section  IO.I56  SAME  —  PUBLIC  UTILITIBS  COMMISSION  -  5,000 

Section  10,l66  SAME  —  mTER  DBPABTMERT         ,  .  58,000   ,  • 

and  be  it  further  ^ 

3n  application  for  a  Sectio 

RESOLTO),  That  this  Commission  hereby  requests,  upon  amendment  of 
the  above  sections  of  the  San  Francisco  Administrative  Code,  the  Controller's 
concurrence  in  amendment  of  Rules  and  Regulations,  Public  Utilities  Commission 
Revolving  Fund  as  follows: 

.y,  That  the  Public  Utilities  Cof-- 

From;  To: 

K-iv--- -c.*-  :  :  'he  KAr-Y?*rd  of  Supervisors  Bpprc 

Rule  6,  Section  A   Public  Utilities  Commission 

PStcmp  National  Bank       accepting  and$     900  $  4,900 

Section  D   Hetch  Hetchy  Project  -  Bank  of  Americasu  ess 

#1  Powell  St.,  S.  F.  3,565  19,565 

Section  E   Municipal  Railway,  Bank  of  America, 

3555  Geary  Blvd.  22,l80  32,l80 

Section  F   General  Manager,  Bank  of  Merica, 

#1  Powell  St.,  S.  P.        kky200  i^9,200 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

at  its  meeting  of.   AUGUST    2  5  1981 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES 

CITY  AND  COUNTY  OF 
RESOLUTION  NOi^ 


COMMISSION 


SAN  FRANCISCO^O 


WHEREAS,   Demosthenes  Adams  has  been  selected  to 

attend  the  Urban  Mass  Transportation  Management  Seminar  in 

Human  Resources  Development  at  the  Wharton  School,  University 

of  Pennsylvania  from  October  11  through  October  23,   1981;  and 

"Non-Civil 

WHEREAS,   Mr.  Adams'    attendance  at  the  Seminar  will 
not  create  any  extra  expense  to  the  Public  Utilities 
Commission  or  the  City  and  County  of  San  Francisco;  and 

WHEREAS,   The  Urban  Mass  Transportation  Administration 
has  suggested  that  an  application  for  a  Section  10  Training 
Grant;   now,   therefore,   be  it 

RESOLVED,    That  the  Public  Utilities  Commission 
requests  that  the  Board  of  Supervisors  approve  the  Public 
Utilities  Commission  applying  for,    accepting  and  expending 
federal  funds  through  the  UMTA  Section  10  process  for  the 
above  mentioned,  purpose. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   AUGUST     2  5  1981  


Secretary  and  Assistant  General  Manager 


I 


I 


I 


1 


1 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

81—0333 

RESOLUTION  No.Z±±  TJbfM!:' 


RESOI/VED,  That  this  Commission  hereby  approves 
the  non-Civil  Service  appointments  and  removals  made  by 
the  General  Manager  of  Public  Utilities,  pursuant  to 
Charter  Section  3.501,  per  lists  titled  "Non-Civil  Service 
Appointees,   Public  Utilities,   July  1981"  and  "Non-Civil 
Service  Removals,   Public  Utilities,   July  1981." 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST   2  5  1981 

at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


I 


/ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTIONS 


RESOLVED,  That  this  Commission  hereby  approves  ' 
collections,  month  of  July  1981,  of  charges  for  damages 
against  miscellaneous  debtors,  San  Francisco  Water  Department, 
in  the  amount  of  $15,516.82  and  cancellation  and  write-off 
of  uncollectible  debts  in  the  amount  of  $3,196.25. 


7 


I  hereby  certify  that  the  foregoing  resolution  tffds  adopted  hy  the  Public  Utilities  Commissim 

AUGUST   2  5  1981 


dtits  meeting  oj. 


Sectet<).yy,  Ptiblic  UUlitiesGommSssim 


mBUC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NoA  -   -  —  — 


RESOLVED,  That  this  Commision  on  the 
recommendation  of  the  General  Manager  of  Public 
Utilities  ,  Department  Managers,  and  the  City 
Attorney,  hereby  approves  compromise  settlements, 
month  of  July,  1981,  total  amount  billed: 
$3,325.21,  total  Compromise  settlements: 
$1,59  8.08;  and  approves  collections,  month  of 
July,  19  81,  amount  of  $3,311.06,  tor  payment 
of  damage  claims  which  the  Municipal  Railway 
has  against  miscellaneous  debtors,  per  lists 
dated  August  5,  1981. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,    ,  AUGUST   2  5  1981 

at  tts  meeting  cj   .  —  ~  — — - 


Secretary,  Public  Utilities  Com.mission 


a" 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

i 

RESOLUTION  No._8J.=0336 


.  ^ 4. f,77,  a  trolley 

■  s 

RESOLVED,  That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.  77-0184,  adopted  April  12,  ^ 
1977,  payment  of  claims  in  the  amount  of  $60,929,99,  made 
by  the  Municipal  Railway,  month  of  July,  1981,  per  iution 
Revolving  Fund  Direct  Payment  Nos.:  CL0002,  CL0003,  CL0006, 

rtificate 

CLOOlO,  CL0012  and  Direct  Payments  Nos.:  CLOOOl,  CL0009. 

ne 

.  .  on . 


I  hereby  certify  that  the  foregoing  resolution^w^^o^^  ^"^^^^  Utilities  Commission 


ai  its  meeting  of. 


it. 


Secretary,  Pvblic  Utilities  Commission 


fUBLiC  OliLlTiES  COMMSSSIOH 

CITY  AND  COUNTY  OF  SAN  FRANCISCO  If 
RESOLUTION  No.  @J,'"°'033^ 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.   677,  a  trolley 
coach  overhead  system  is  to  be  designed  and  constructed  to  replace 
the  diesel  coaches  on  the  present  route  of  the  No.   24  Divisadero 
line  and  the  northerly  and  southerly  extensions  to  this  line 
including  all  related  work  to  provide  a  functional  system.  This 
work  is  to  be  performed  under  the  Trolley  Coach  Overhead  Program 
and  is  to  be  95  percent  (95%)   financed  from  State  funds  with  San 
Francisco  Municipal  Railway  Improvement  Corporation  funds  to  be 
utilized  until  State  funds  are  received  as  covered  by  Resolution 
81-0314  adopted  on  August  11,  1981;  and 

WHEREAS,  The  Department  of  City  Planning  issued  a  Certificate 
of  Determination  of  Exemption  from  Environmental  Review  EE  80.85 
covering  the  existing  route  and  southerly  route  extension  portions 
of  this  project  on  August  29,  19  80;  and 

^.dar- Article  4«5  of 

WHEREAS,  The  proposed  northerly  extension  of  No.  24  line 
into  the  Marina  has  not  received  environmental  or  State  funding 
at  this  time  and  the  award  of  contract  for  this  portion  of  the 
work  will  be  dependent  upon  obtaining  such  approvals;  now,  therefore, 
be  it  , ,      ,     ,  , 

Hid 

RESOLVED,  That  the  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby  -^^ 
authorizes  bid  call  for  Hetch  Hetchy  Contract  No.  677,  No.  24 
Divisadero,  Electrification  Project,  Trolley  Overhead  Construction. 

U'tilit.im  Qmmi%^ion  to 


tm.  mm  m-  mxcB&d 


I  hereby  cenify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  CG-mmission 

AUGUST    2  5  1981 

at  its  meeting  oj.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

Ciry  AND  COUNTY  OF  SAN  FRANCISCO 


WHEREAS,  City's  Public  Utilities  Commission  has  adopted  * 
Resolution  No,  81-0137  on  March  24,  1981,  adopting  and  endorsing 
the  Implementation  Plan  for  Paratransit  Services,  which  includes 
a  detailed  plan  for  the  initiation  of  paratransit  broker  services 
for  disabled  persons  during  fiscal  year  1981-82  as  part  of  a 
comprehensive  program  of  paratransit  services;  and 

WHEREAS,  said  Commission  has  adopted  a  budget  for 
contractual  paratransit  services  for  fiscal  year  1981-82,  titiis 
budget  includes  funding  for  said  services  under  Article  4.5  of 
the  Transportation  Development  Act,  and  said  funding  has  been 
claimed  pursuant  to  Resolution  No,  81-0138  on  March  24,  1981;  and 

WHEREAS,  said  Commission  has  authorized  going  out  to  bid 
for  a  Contract  for  paratransit  broker  services  by  Resolution  No. 
81-0160  on  April  14,  1981;  and 

WHEREAS,  the  U.S.  Human  Resources  Corporation  is  willing 
to  provide  said  paratransit  broker  services  and  has  been 
recommended  by  the  staff  of  the  Public  Utilities  Commission  to 
provide  these  services  as  the  most  qualified  bidder,  now,  therefore 
be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General  Manager  of  Public  Utilities  to  execute  an  Agreement  with 
the  U.S.  Human  Resources  Corporation,  in  an  amount  not  to  exceed 
$88,500  to  perform  the  duties  specified  in  the  contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Puhlic  Utilities  Commission 

,.,         ,  AUGUST   2  5 

at  tts  meeting  of  


Secretary,  PuBlic  Utilities  i 


PUBLIC  UTILITIES  Ci 

CITY  AND  GOUNtY  OF  SAN  FRANCISCO 


WHEREAS,  A  public  offering  for  lease  bid  of  open  field 
and  wooded  lands  adjacent  to  Arroyo  de  la  Laguna,  presently  atims 
leased  for  grazing  purposes,  was  solicited  for  higher 
utilization  of  land;  and  s  ^i^tershet:  I  '^r^ncisco 

WHEREAS,  Bruce  Orcutt  submitted  the  overall  highest 
bid  for  use  of  land  for  purposes  of  an  equestrian  center  and 
farm  development;  and  ri^es  the 

WHEREAS,  This  Commission  has  determined  that  an    t^j^  pyLl  and 
equestrian  center  on  this  site  may  endanger  the  water 
quality  of  Arroyo  de  la  Laguna;  now,  therefore,  be  itter  Depart- 

RESOLVED,  That  this  Commission  hereby  rejects  the  fs^  cjfeher 
lease  bid  submitted  by  Bruce  Orcutt  for  purposes  of  an 
equestrian  center  and  farm  development. 


I  hereby  certify  that  the  foregoing  resolution  wasjidopted  ^^^^  Public  Utilities  Commismm, 


at  its  meeting  cj-. 


AUGUST   2  5 


^crstavy,  Fuhtic  Utility  'Oomw^ssii^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.Q  J., — ^Cf  S'^^CI 


!a«f?w?aS,  llie  IMblic  Utilities  Comdssion  did  by  I^.solutian 

RESOLVED,  That  this  Coirffnission  concurs  with  the  recanroendation 
by  the  Agricultural  Consultants  pertaining  to  Sunol  Walnut  Orchard,® 
contained  in  Consultant's  report  "An  Analysis  of  Agricultural  Operations 
on  Alameda/Santa  Clara  Counties  Watershed  Lands  of  the  San  Francisco 
Water  Department"  dated  January  1980;  and,  be  it  fiirther     ^  «3just- 

RESOLVED,  That  this  Commission  approves  and  authorizes  the 
lessee  or  lessees  of  City's  170  acre  ■walnut  orch 

remove  all  or  portions  of  the  blocks  of  walnut  trees  in  Water  Depart- 
ment 's  orchard  at  Sunol,  to  accommodate  utilization  of  land  for  other 
agricultural  crops,  if  necessary. 

'""Ilia  Crm?  .  -orizes  tJx;  Gereral  Manager 

of  Pupi.a.w  Lw.  -u..tias  m  iBmMf  esmt^d  f  cancjel,  and  esceaite 
•:^'pes  'cs  s'mject  to  a  fee  or  a:dsidarat.ion 

/..b  /,.,>M.i.cac.cii  i'fcx mdh  cXm&f  essKjqpt  those  ^hidi 
fe.-' ,  in  emess  of  -        "  I  per 


i  harshy  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of.  AUGUST     2  5  1981 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  C33UNTY  OF  SAN  FRAHCI8CO 


WHEREAS,  The  Public  Utilities  Comnission  did  by  Resolution 


No.  74-0390  authorize  the  General  Manager  of  Public  Utilities  to 
issue,  airend,  cancel,  and  execute  all  types  of  permits  except  those 
vMch  would  require  considerations  in  excess  of  $250.00  per  month 
exclusive  of  taxes  and  assessments;  and 


VHEREAS,  Review  by  the  Commission  discloses  that  an  adjust- 


ment to  the  limit  in  the  amount  of  $250.00  per  month  for  fee  or  con- 
sideration stipulated  in  the  aforementioned  Resolution  is  required; 
NCM,  THEREFORE  BE  IT 

RESOLVED,  That  the  aforementioned  section  from  Resolution 
No.  74-0390  will  be  changed  to  read  as  follows: 


"That  this  Ccmoission  authorizes  the  General  Manager 
of  Public  Utilities  to  issue,  amend,  cancel,  and  execute 
all  types  of  permits  subject  to  a  fee  or  consideration 
as  indicated  herein  for  each  class,  except  those  which 
would  require  considerations  in  excess  of  $600.00  per 
month  exclusive  of  taxes  and  assessments . " 


1  hsrthy  certify  that  the  foTSgo-mg  resolution  wt^  adopted  hy  the  Public  Utilities  Commission 


at  its  "ineeting  of. 


AUGUST  2  51981 


Secretary  and  Assistant  General  Manager 


> 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  This  Commission  has  adopted  a  Municipal  Railway  c 
Service  Design  Plan  and  has  authorized  the  Municipal  Railway  to 
implement  Phase  2  of  this  plan;  and 


WHEREAS,  This  plan  removes  line  16X-N0RIEGA  EXPRESS  from 
the  Richmond  District  and  combines  current  lines  1 -CALIFORNIA 
and  55-SACRAMENTO;  and 


WHEREAS,  This  Commission  has  adopted  new  lines  lAX,  IBX, 
30AX,  30BX,  31AX,  31BX,  38AX  and  38BX  as  specified  in  Resolution 
81-0164  which  lines  include  express  service  in  these  same  districts 
and  service  designed  to  replace  the  55L-SACRAMENT0  LIMITED;  and 

WHEREAS,  The  Phase  2  proposals  as  adapted  allow  inclusion 
of  these  previously  adopted  express  lines  without  any  net  increase 
in  vehicle  hours  of  service  budgeted  by  the  Municipal  Railway 
in  Fiscal  Year  1981-82;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  and  directs 
the  Municipal  Railway  to  implement  lines  lAX,  IBX,  30AX,  30BX, 
31AX,  31BX,  38AX  and  38BX,  as  specified  in  Resolution  81-0164, 
concurrent  with  implementation  of  the  Phase  2  route  changes. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


MWMi  i  ty 


^  and 

■  on  Po 


sf  La r Kin 
t;ets  to 
t,  a?vd 


at  its  meeting  of 


AUGUST   2  5  1981 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.@J-"°'Cf « 


WHEREAS,  Municipal  Railway  motor  coach  line  No.  19-POLK  was 
rerouted  September  10,  1980;  and 

WHEREAS,  On  May  26,  1981,  the  Public  Utilities  Commission 
conducted  a  review  of  all  route  changes  effective  September  10, 
1980;  including  line  19-POLK;  and 

WHEREAS,  the  Commission  in  response  to  expressions  of  community 
concern,  at  that  time  authorized  the  restoration  of  a  portion 
of  line  19-POLK  to  its  former  route  north  of  Market  Street;  and 

WHEREAS,  there  have  been  continued  expressions  of  concern 
by  others  in  the  affected  area  who  wish  to  retain  the  present 
service  provided  to  lower  Polk  Street;  and 

WHEREAS,  the  Commission  wishes  to  implement  a  compromise 
solution  that  will  address  the  needs  of  all  parties  concerned 
about  this  issue;  now  therefore  be  it 

RESOLVED,  that  this  Commission  authorizes  and  directs  the 
Municipal  Railway  to  operate  line  19-POLK  as  follows: 

Northbound:    via  existing  route  to  the  intersection  of  Larkin 
and  Market  Streets,  thence  via  Larkin  and  Geary  Streets  to 
the  resumption  of  the  existing  route  on  Polk  Street,  and 

Southbound:    via  existing  route  to  Polk  Street,  thence  via 
Polk,  Eddy  and  Hyde  Streets  to  the  resumption  of  the  existing 
route  on  Hyde  Street. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

« .«  ™<«mg  of  SEPTEMBER  £1981 


Secretary  and  Assistant  General  Manager 


Office  of  the  Mayor 

SAN  FRANCISCO 


DiANNE  FEINSTEIN 


September    10,  1981 


Mr.    John  Sanger,  President 

and  M emb e r s 
Public   Utilities  Commission 
Room   287   City  Hall 
San  Francisco,    California  94102 

DearCoramissioners: 

I    recently   reviewed   the   Commission's   Annual  Management  By-Objective 
Performance  Report    for    the   fiscal  year    1980-81 .      I   want    to    take  this 
opportunity   to   personally   congratulate   you,    Mr.    Sklar,    and   all   o  f 
those   members    of   the   staff   who   contributed    to    the    clearly  documented 
results   of   creative   cooperation.      The  bottom  line   of  your   efforts  is 
clearly  going   to   be   better   service   for    the   people   who   use  the 
MunicipalRailway. 


Under   the   umbrella   of  MBO   and   the  need   to   improve  productivity 
through   setting   objectives   and    "vjorking  smarter",    you   have  shown 
real    imD ro vement s   can  be  made. 


that 


I  want  to  emphasize  my  satisfaction  with  the  improvements 
intheseareas: 


On   street   vehicle   availability   and    reliability.  The 
reduction   in   breakdowns   is   particularly   encouraging . 
-  The   average   percent   of    time    the    fleet   was   available    on  the 
street   was   met    or   exceeded   all    targets,    except    for  motor 
coaches.      In   most   cases,    an   overall   improvement    of   30^  in 
reliability   also   occurred.      Our   preventative  maintenance 
program,  has    clearly  helped   keep   reliability  up. 

The   sharp   reduction   in   lost   service   hours   and   in  unscheduled 
overtim-e»      For   example,    lost   service  hours    for   cable  cars 
averaged   only   1 .Q%  -   a   real   improvement    over    the    ^%    of  the 
prior   year.      Overall,    lost   service   hours   were   cut   by  50^. 
The  new  inspection   program  also   seems   to   be   contributing  to 
the    improvements.      Unscheduled   overtime   was   cut   by  36^. 

The   encourag ing,    though   preliminary,    findings    of  the 
Transit   Line   Coordinators   pilot   project   are   that  we may 
have   found   at   least   part   of    the   solution   to   our  "bunching" 


problem.  For  example 
arriving   on   time   by  1 

pilot  program,  "bunching"  was  reduced  by  21  jo 
better   service   on  the 


Presidio  Division  increased   its  runs 
from   38^   to    48^.      Overall,    for  the 

% .      This  means 
1 ,    5 ,    21 ,    30   and    41    lines , 


The   reduction   in   passenger   complaints   by   about   a  third, 


Tr  om  1  64  Tn  J  anuary  to  !  04'  in  June 
progress . 


-   a   clear   indication  of 


The   5 0%   improvement   in   the   availability   of  data 
processing   services . 

The    '['5%   reduction   in   industrial   accidents   over-   prior  year 
levelsc      This   shows    the   value   of   solid,  comprehensive 
training  programs. 

The   Finance   Bureau's   success    in   obtaining   over   $40  million 
in   grants    for   capital   projects . 

The   discipline   shown  by   all   by   refraining  from 
supplementals    that    require   new  funds. 

However,    as  you  well   know,    improvements   are   still   necessary   in  many 
areas.      For   example,    we   still   appear    to   have   problems    in  availability 
and   reliability   for   diesel   buses   and,    while   there   has  been 
improvement   in  METRO   scheduling,    progress    is    still  needed. 

I    believe    these    results    show    that   improvements   can   be   made   when  we 
set   measurable   objectives   and  work   creatively   to   meet    them.      I  am 
particularly   pleased    that   a   focus    on   results,    with   a   specific    set  of 
targets    to   achieve,    has   been   not   only   accepted   but   encouraged   by  your 
staff.      Regular   quarterly   reviews   by   staff    to   you   are   a   key   part  of 
this   program   and   I    am  pleased    that    they   are  occurring. 


Improved   management   and    productivity   requires   creative   cooperation  in 
a   partnership   between   not   only  Commission   and    staff,    but  between 
managem.ent   and    labor.      For    this   reason,    I    also   am  pleased   that  the 
PUC   has   embarked   upon  ways    to   harness    the   potential   of   employees  in 
forging   solutions    to   often   difficult   operational   problem.s.  The 
private   sector   has   already/   shown  us    that    labor -management  committees 
structured    for    this   purpose   can   not    only  work   but   also  reduce 
grievances    in   the  process. 


I    applaud   you   and   your   staff   at   all   levels    for  making   the   pr ogres 
shown,    and   hope   that  we   have   now   established   a   new   set    of  higher 
standards   and   objectives    to  reach. 

Warmest  regards. 

Sincerely , 


I  /  /  ('  --^  {  /A  f  ^ 
Di/anne'' Fein/t4in^-' 

Mayor 
DF/PH:  sp 


cc:    Rudy  Nothenberg 
Hadley  Roff 
Win  Griffith 
Peter  Henschel 
Cookie  Pettee 


